Theewaterskloof  Municipality 


Service  Delivery 
Budget  Implementation 


Plan 


201 9/  20 


Municipal  financial  Management  Act 
Section  530XcXli)  -  Approval  by  the  Mayor 


The  Top  Layer  Service  Delivery  Budget  Implementation  Plan,  indicating  how  the 
budget  and  the  strategic  objectives  of  Council  will  be  implemented,  is  herewith 
submitted  in  terms  of  Sections  69(3)  and  53(l](c](ii]  of  the  Municipal  Finance 
Management  Act  (MFMA).  MFMA  Circular  No.  13  and  the  Budgeting  and  Reporting 
Regulation  for  the  necessary  approval. 


Print  Name 


Municipal  Manager  of  1b 


i^^alenldoof  Municipally 


Signature 


Date 


Approval 


The  Top  Layer  Service  Delivery  Budget  Implementation  Plan  is  herewith  approved  in 
terms  of  Section  53(1 )  (c) {if)  of  the  Municipal  Finance  Management  Act  (MFMA). 


Print  Name 


C.  ^osuio 


Mayor  of  IhMwatenkloof  Municipally 


Signature 


Date 


iJurvIcl  QOi*5! 


Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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Office  of  tne 
Municipal 
Manager 

Good 

Governance 

andPubfe 

Participation 

To  provide 
democratic, 
responsive 
and 

accountable 
government 
for  the  beat 
communities 

Good 

Governance 

Develop  a  Risk 
Based  Audi  Plan 
and  submit  to  the 
MM  and  Audit 
Committee  by  30 
June  2020 

Risk  Based  Audit 
Plan  developed  and 
submitted  to  MM 
and  AC 

All 

Municipal 

Manager 

1 

Number 

1 

0 

0 

0 

1 

2 

Office  of  the 
Municipal 

Manager 

Good 

Governance 
and  Public 
Participation 

To  prov  ide 

democratic, 

responsive 

and 

accountable 
government 
forth®  local 
communities 

Good 

Governance 

Develop  a  Growth 
and  Development 
Strategy  end 
submit  to  Councfl 
for  approval  by  30 
June  2020 

Strategy  developed 
and  submitted  to 
Council  fa1  approval 

All 

Municipal 

Manager 

New 

performance 
indicator  for 
2819/20.  No 
comparative 
audited 
results 
available 

Number 

1 

0 

0 

0 

1 

3 

Office  of  the 
Municipal 
Manager 

Basic  Sendee 
Delivery 

To  ensue 
continuous 
and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
infrastructure 

Basic 

Service 

Delivery 

The  percentage 

of  the  municipal 
capital  budget 
spent  on  prefects 
as  at  30  June 
2020  {(Actual 
amount  spent  on 
capital  projects 
excluding 
ontera/Total 
amount  budgeted 
forcapttal 
projectsJXIO® 

%  of  capital  budget 
spent 

All 

Municipal 

Manager 

90% 

Percentage 

95 

5 

15 

55 

95 

4 

Fmandal 

Services 

Municipal 
Financial 
Viability  and 
Management 

Wort 

towards  a 
sustainable 
future 
through 
sound 
financial 
management 
snd 

continuous 

revenue 

growth 

Financial 

Viability 

Achieve  a  debtor 
payment 
percentage  of 
88%  as  at  30 
June  2020 
((Gross  Debtors 
Opening  Balance 
+BMed  Revenue 
-Grabs  Debtors 
Closing  Balance  - 
Bad  Debts  Written 

Payment  % 
achieved 

All 

Director 

Financial 

Services 

BB% 

Percentage 

U 

70 

82 

86 

88 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 


Financial 

Services 


Financial 

Services 


Financial 
Vebity  and 
Management 


Financial 

VcabiRtyand 

Management 


Work 


sustainable 

future 


and 

continuous 

revenue 


Work 
towards  a 


through 

sound 

financial 


revenue 

growth 


Financial 

Viability 


Financial 

Viability 


Revenue)  x  100 


Financial  viatiffly 

measured  in 
tarns  of  the 
munteipaS^s 
ability  to  meet  its 
service  debt 
obligations  as  at 
30  June  2020 
(Short  Term 
Borrowing  +  Bank 
Overdraft*  Short 
Term  Lease* 
Long  Term 
Borrowing +L»ng 
Term  Lease) r 
(Total  Operating 
Revenue  - 
Operating 
Conditional  Grant! 


Financial  viabiity 

measured  in 
tarns  of  tte 
available  cash  to 
cover  fixed 
operating 
expenditure  as  at 
30  June  2020 
((Cash  and  Cash 
Equivalents  - 
Unspent 
Cortdifena! 
Grants- 

Overdraft) + Short 


%  of  debt  coverage 


Number  of  months  it 
takes  to  cover  fix 
operating 
expenditure  with 
available  cash 


All 


All 


Director: 

Financial 

Sen/ices 


Director: 

Financial 

Services 


54% 


Percentage 


Number 


1.20 


45 


1.20 


Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2013/20  financial  year 
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/Monthly  Fixed 
Operational 
Expenditure 
excluding 
(Depreciation, 
Amortisation,  and 
Provision  for  Bad 
Debts, 

Impairment  and 
Loss  on  Disposal 
of  Assets)) 

7 

Financial 

SeNioes 

Municipal 
Financial 
ViatHlily  and 
Management 

War k 

towards  a 
sustainable 
future 
through 
sound 
financial 
management 
ad 

continuous 

revenue 

Growth 

Financial 

Viability 

Financial  vlabtiy 
measured  in 
terms  of  the 
outstanding 
service  debtors  as 
at  30  June  2020 
(Total  outstanding 
service  debtors/ 
revenue  receded 

1  forservtcesj 

%cfouis^oding 
service  debtors 

All 

Director 

Financial 

Services 

11% 

Percentage 

11 

0 

0 

0 

11 

6 

Finance 

S0MG83 

Basic  Service 
Delivery 

Tomafotain 

and  Improve 
basic  service 
delivery  and 
social 

amenffies  for 
theTWK 
iommunity 

Basic 

Service 

Delivery 

i  Provide  GkHraa 

:  basic  water  per 
month  to  att 
indigent 
houcahofci* 
during  the 
2019/20  financial 
year 

Numbers  indigent 
households 
receiving  free  base 
water 

An 

Director 

Financial 

Service? 

5000 

Number 

4m 

4800 

4800 

4800 

4800 

9 

Financial 

Services 

Basic  Service 
Defivery 

To  maintain 

and  improve 
basic  service 
delhreiyand 
social 

amenities  for 
theTWK 
community 

Basic 

Service 

Delivery 

Provide  70fcwh  of 
fs»  basic 
etertrictyper 
month  to  all 
indigent 
households 
during  the 

Number  oi  indigent 
households 
receiving  nee  basic 
electricity 

All 

Director: 

Financial 

Services 

1700 

Number 

1700 

1700 

1700 

1700 

1700 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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Financial 

Services 

Basic  Service 
Delivery 

To  maintain 
and  improve 
basic  service 
delivery  and 
social 

amenities  for 
theTWK 
community 

Bask 

Service 

Delivery 

Provide  free  basic 

mfose  removal  to 
indigent 
households  in 
terns  of  the 
equitable  share 
requirements 
during  the 
2019/20  financial 
vear 

Number  of  indigent 
households 
receiving  free  bask 
refuse  i&ncvai 

Al 

Director 

Financial 

Services 

4300 

Nwnber 

4100 

4100 

4100 

4100 

4100 

11 

Fnandal 

Services 

Basic  Service 
Delivery 

To  maintain 
and  improve 
bask  service 
denveiyand 
social 

amenities  for 
theTWK 
community 

Bask 

Service 

Deliveiy 

Provide  free  basic 
’a.L  ufion  to 
kdfoent 
households  in 
terms  of  the 
equitable  share 
requirements 
(hiring  the 
2019/20  financial 
year 

Number  of  indigent 
households 
receiving  free  bask 
sanitation 

All 

Director 

Financial 

Services 

4200 

Number 

4000 

4000 

i 

4000 

4000 

4000 

12 

Financial 

Services 

Basic  Service 
Delivery 

To  maintain 
and  improve 
bask  service 
delivery  and 
social 

amenities  for 
theTWK 
community 

Bask 

Service 

Defiveiy 

Number  of  formal 
resriential  ! 
properties  that 
receive  piped 
wafer  {credit  and 
■  prepaid  water) 
that  is  connected 
to  (he  municipal 
water 

infrastructure 
network  and  billed 
for  the  seivices 
during  2019/20 
financial  war 

Number  of 
residential 
properties  which  are. 
billed  for  water  or 
have  prepaid  meters 

Alt 

Director 

Financial 

Seivices 

14034 

Number 

14000 

14900 

14900 

14900 

14900 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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Financial 

Services 

Basic  Sendee 
Defrvery 

To  maintah 
and  vnpruue 
basic  service 
delivery  and 
social 

amenities  for 
tbeTWK 
community 

Basic 

Service 

Delivery 

numiKi'  w 
residential 
properties 
connected  to  *he 
municipal 
electrical 
infrasbwte 
network  [credit 
and  prepaid 
electrical 
metering} 
(excluding 
ESKOM  areas)  ; 
and  billed  lor  the 
services  during 
the  2019/20 
financial  year 

Number  or 
residential 
properties  which  are 
bilted  for  electricity 
or  have  prepaid 
meters  (deluding 
ESKOM  areas) 

All 

Director: 

Financial 

Services 

6515 

‘  ' 

Number 

7000 

7000 

7000 

7000 

7000 

14 

:  Financial 
Services 

Basic  Service 
OeEvery 

To  maintain 
and  improve 
basic  service 
delivery  and 
soda! 

amenifesfor 

theTWK 

community 

Basic 

Service 

Delivery 

Number  of  formal 

residential 
properties  for 
which  refuse  m 
removed  once  per 
week  and  billed 
forlhe  services 
during  the 
2019/20  financial 
year 

Number  of 
residential 

properties  which  are  , 
bided  for  refuse 
removal  once  a 
month 

All 

Director 

Financial 

Services 

15118 

Number 

15200 

15200 

15200 

15200 

15200 

15 

Financial 

Services 

Basic  Sendee 
Defrvery 

To  ensure 

continuous 

and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
infrastructure 

Basic 

Service 

Delivery 

Purchase  smart 
(utility)  water 
meters  by  31 
December  2(M9 

Number  of  smart 
water  meters 
purchased 

All 

Director 

Financial 

Services 

1190 

Number 

1200 

0 

1200 

0 

0 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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Financial 

Services 

Basic  Service 
Delivery 

To  maintain 
and  improve 
basic  service 
delivery  and 
social 

amenities  for 
theTWK 
community 

Basic 

Service 

Delivery 

fwmoer  ainmnai 
residential 
properties 
connects  ij  to  the 
municipal  waste 
liter 

sanitation/sewer 
network  for 
sewerage 
services  (inclusive 
of  septa  tanks) 
irrespective  of  the 
number  of  water 
closets  (tdefs) 
aid  bOfod  for  the 
services  during 
the  2019/20 
financial  year 

Number  of  formal 
residential 
properties  which  are 
bitted  for  sewerage 

AD 

Director 

Financial 

Semens 

13377 

Number 

14000 

14000 

14000 

14000 

14000 

17 

Financial 
.  Servkss 

Good 

Governance 
and  Public 
Participation 

To  provide 

democratic, 

responsive 

and 

accountable  i 
government  : 
for  the  local 
communities 

Good 

Governance 

m  an 

unquaffed  audit 
opinion  for  the 
2018/19  financial 
year 

Unqualified  audit 
opinion  achieved 

All 

Director 

Financial 

Services 

1 

Number 

1 

0 

1 

0 

0 

IB 

Financial 

Services 

Good 

Governance 
and  Public 
Participation 

To  provide 

democratic, 

responsive 

and 

accountable 
government 
for  the  local 
communities 

Good 

Governance 

Review  the  Long- 
term  FinanuiaC 
Plan  and  submit 
to  Council  for 
approval  by  30 
June  2020 

Long-term  Financial 
Plan  revised  and 
submitted  to  Council 
for  approval 

Al 

Director 

Financial 

Seivices 

1 

Number 

1 

0 

0 

0 

1 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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Technical 
Services  and 
Planning 

Basic  Service 
Delivery 

To  ensure 
continuous 
and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
ffitaiuetiMs 

Basic 

Service 

Delivery 

'Limit 

unaccounted 
electricNy  ter  less 
than  6.4%  as  at 

30  June  2020 
{(Number  of 
Electricity  Units 
Purchased  and/or 
Generated 
Number  of 
Eledndly  Unite 
Sold  (ind  Free 
basic  tctfcity))/ 
Number  of 
.  Etectncitv  Units 
Purchased  and/or 
Generated!  X 
100)  (rolling 
twelvemonth 
;  » 1  rauel  . 

%  unaccounted 
electricity  captured 
in  the  report 

All 

Director 
Technical 
Services  and 
Planning 

b.4% 

Percentage 

9 

■  .i 

9.00 

9.00 

9.00 

9100 

20 

Techmcar 
Services  and 
Planning 

Basic  Service 
Delivery 

To  ensure 
continuous 
and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
mtastructure 

Buie 

Service 

Delivery 

Spend  9S%  of  the 

project  budget 
approved  for  the 
upgrade  of  the 
Waste  Water 
:  Treatment  Works 
atCatedon 
(Phase  3]  by  30 
i  June  2020  {(Total 
actual 

:  expenditure  for 
the  proh>ct/TotaJ 
wnoufll  budgeted 
far  the 

wsfeeanoBi 

%  budget  spend 

j 

3;  4 

Director 
Technical 
Services  and 
Planning 

New 

performance 
indicator  for 
2019/20.  No 
comparative 
audited 
resets 
available 

Percentage 

95 

0 

40 

BT1 

95 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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Technical 
Services  and 
Planning 

Basic  Service 
Delivery 

""""  1  ' - 

To  ensure 
continuous 
and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
infrastructure 

Basic 

Service 

Delivery 

'  EpeisrSsptrffte 

'  project  budget 
approved  for  foe 
upgrade  of  the 
Bulk  Outfel 
Sewer  in  Caledon 
(Phase  3)  by  30 
June  2020  {(Total 
actual 

expenditure  for 
foe  projed/Tbtal 
amount  budgeted 
for  the 

PfojectixIOQ} 

%  twdget  spend 

3;4 

Defector 
Technical 
Services  and 
Planning 

New 

performance 
indicator  for 
2010/20.  NO 
comparative 
audited 
results 
available 

Percentage 

95 

0 

40 

GO 

95 

22 

Technical 
Services  and 
Planning 

Basic  Service 
Delivery 

j 

i 

To  ensure 
continuous 
and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
infrastructure 

Basic 

Service 

De  Every 

Spend  95%  of  foe 

approved  project 
fidget  for  foe 
construction  of  a 
new  Waste 
Transfer  Station 

In  Caledon 
(Phase  3>  by  30 
June  2020  {(Tote! 
actual 

expenditure  for 
foe  projeet/Totel 
amount  budgeted 
for  foe 

woiecfixlOO) 

%oudget  spend 

3;4 

Director 
Technical 
Services  and 
Planning 

New 

performance 
indicatorfor 
2019/20.  No 
comparative 
audited 
results 
available 

Percentage 

95 

o 

40 

60 

i 

95 

23 

Technical 
Services  and 
Planning 

Basic  Service 
Delivery 

To  ensure  1 
continuous 
and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
infrastructure 

Basic 

Service 

Delivery 

Spend  95%  of  the  j 

project  budget 
approved  for  the 
construction  of 
Riviereonderend 
Waste  Transfer 
Station  and 
Material  Recovery 
Facilky  (Phase  2) 
by  30  June  2020 
{(Total  actual 
fscoenditefe  for 

%  budget  spend 

1 

Director 
Technical 
Services  and 
Planning 

New 

performance 
indicator  for 
2019/20.  No 
comparative 
audited 
results 
available 

Percentage 

95 

i 

o 

40 

60 

95 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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24 

technicai 
Services  and 
Pfenning 

Bask;  Sendee 
Defiwy 

To  maintain 
and  improve 
basic  semes 
delivery  and 
social 

amenities  for 
the  TWK 
community 

i 

Basic 

Service  ! 
DeBvery 

Spend  95%  of  the 

project  budget 
approved  for  tee 
procurement  of 
new  fleet  vehicles 
by  30  lune  2020 
{(Total  actual 
,  expenditure  for 
teepojBct/Tatal 
amount  budgeted 
for  tee 

projectetlDO) 

%  budget  spend 

All 

Director 
Technical 
Services  and 
Planning 

Mew 

performance 
indicator  for 
201  r 

comparative 
audited 
results 
available 

Percentage 

95 

0 

0 

0 

95 

25 

1 

Technical 
Services  and 
Planning 

| 

j 

f 

Basic  Service 
Delivery 

To  ensure 
continuous 
and 

sustaniable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
infostructure 

Basic 

Service 

Defivery 

Spend  45%  of  tee 

projed  budget 
approved  for  the 
construction  of 
but  coverage 
pipeline  and 
upgrade  of 
existing  sewerage 
pipefinefoNew 
Frans  Extension 
(Beaumont)  low 
cost  housing 
development  by 

30  June  2020 
{(Total  actual 
expenditure  for 
the  project/TotaJ 
amount  budgeted 
far  the 

wotectfeltK)) 

%  budget  spend 

7 

Director 
Technical 
Services  and 
Planning 

New 

performance 
indicator  for 
2019/20.  No 
comparative 
audited 
results 
available 

Percentage 

95 

I 

fl 

5 

40 

1  95 

l 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  201S/20  financial  year 
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Technical 

Seiviresaod 

Planning 

Basic  Service 
Delivery 

To  ensure 
continuous 
and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
infrastructure 

Basic 

Service 

Delivery 

UpcfriJ  SS%  vf  iw 

project  budget 
approved  for  the 
eradication  of  the 
conservancy 
tanks  in  Botnver 
by  30  June  2020 
RTclal  actual 
expenditure  for 
the  projecfaTotal 
amount  budgeted 
for  the 

DTOtectalOOl 

■”  ■ 

%  budget  spend 

7 

i 

Director 
Technical 
Services  and 
Planning 

New 

performance 
indicator  for 
2019/26  No 
comparative 
audited 
resuk 
available 

Percentage 

1 

95 

0 

5 

40 

95 

! 
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Technical 
Services  and 
Planning 

Basic  Service 
Delivery 

To  ensure 
continuous 
and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
infrastructure 

Basic 

Service 

Delivery 

Spend  95%  of  the 

project  budget 
approved  for  the 
construction  of 
stormwater 
system  in 
Grabouw 
(RooidaUte)  by  30 
June  2020 
{(Total  actual 
;  expenditure  for 
lire  proJect/Total 
amount  budgeted 
forthe 

mojectixIOOl 

%  budget  spend 

6;  12 

Director 
Technical 
Services  and 
Planning 

Uaui 

new 

performance 
indicator  for 
2019/20.  No 
comparative 
audited 
results 
available 

Percentage 

95 

0 

10 

40 

95 

26 

Technical 
Services  and 
Planning 

Basic  Service 
Delivery 

To  ensure 
continuous 
and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
infrastructure 

Basic 

Service 

Delivery 

Spend  95%  of  the 

project  budget 
approved  for  the 
construction  of 
high  mast  flphfe 
by  30  June  2020 
{(Total  actual 
expenditure  for 
the  prqjed/Total 
amount  budgeted 
for  the 
DfoiectixlOO} 

%  budget  spend 

All 

Director 

Technical 

Siiwesand 

Planning 

New 

performance 
indicator  for 
2019/20.  ffo 
comparative 
audited 
results 
available 

Percentage 

95 

0 

10 

40 

95 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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Technical 
Services  and 
Planning 

Basic  Service 
Delivery 

To  ensure 
continuous 
and 

sustainable 

mantenance, 

replacements 

and 

upgrades  of 
municipal 
infrastructure 

Basic 

Sendee 

Dei  Ivery 

Opo.iu^oiii« 

project  budget 
approved  tbrtire 
upgrade  of  the 
bulk  electricity 
supply  and 
inlemat 

electrification  of 
Destay 

Developmental 
ViUiarsdlorp  by  30 
June  2020  {(Total 
actual 

expenditure  for 
theprojecCTotal 
amount  budgeted 
fertile 

DfOpctixlOO} 

%  cudgel spend 

* 

Director 
Technical 
Services  and 
Planning 

New 

performance 
■idieatorfor 
2019/20.  No 
comparative 
audited 
results 
available 

Percentage 

95 

0 

40 

60 

95 

30 

Technical 
Services  and 
Planning 

Basic  Service 
Defiveiy 

to  ensure 

continuous 

and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
infrastructure 

Basic 

Service 

DeSvery 

Construct  the  ring 
feeder  in  Van 

Sc  ha  Ekwyfc  Street 
Gaytan  {Phase 

2}  by  JO  June 
2020 

Project  competed 

2 

Director 
Technical 
Services  and 
Planning 

New 

performance 
mdicalorfbr 
2019/20,  No 
comparative 
audited 
results 
available 

Number 

1 

0 

0 

0 

1 

31 

Technical 
Services  and 
Planning 

Basic  Service 
Delivery 

To  ensure 

continuous 

and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
Infrastructure 

Basic 

Service 

Delivery 

Replace  the  Rota 
Mounted 
Transformer  In 
(Jits  ig  Caledon 
(SSK1)  by  30 
June  2020 

Project  completed 

3 

Director: 
Technical 
Services  and 
Planning 

New 

performance 
indicator  for 
2019/20.  No 
comparative 
audited 
results 
available 

Nifitber 

1 

0 

0 

0 

1 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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32 

Technical 
Services  and 

Planning 

Basic  Service 
Delivery 

Improved 

Environment 

Management 

Basic 

Seivice 

Deiveiy 

Maintain  32km  of 
firs  breaks  for  the 
TWK  region  by  30 
June  2020 

Number  of  kilos  lire 
breaks  maintained 

All 

Director 
Technical 
Services  and 
Planning 

New 

performance 
indicator  for 
2019/20.  No 
comparative 
audited 
results 
available 

Number 

32 

0 

16 

0 

16 

33 

Technical 
Services  and 
Planning 

Basic  Seivice 
Dehvery 

To  ensure 
continuous 
and 

sustainable 

maintenance, 

replacements 

and 

1  upgrades  of 
municipal 

1  nfrashu  du  i® 

Basic 

Service 

Delivery 

Replace  the  water 
reticulation 
ftsteorkin 
Grabouw  and 
Caledon  by  30 
June  2020 

Project  completed 

3;  11;  13 

Dtectoc 
Technical 
Services  and 
Planning 

New 

performance 
indicator  for 
2019/20.  No 
comparative 
audited 
results 
available 

Number 

2 

0 

0 

0 

2 

34 

Technical 
Services  and 
Plaining 

Basic  Seivice 
Delivery 

II  III  WW  UMUID 

To  ensure 
continuous 
and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
infrastructure 

Basic 

Service 

Delivery 

Spend  95%  of  the 

project  budget 
:  approved  forth 
upgrade  of  roads 
in  Grabouw, 
Botriverand 
Riviersonderond 
by  30  June  2020 
({Total  actual 
expenditure  for 
the  project/Total 
.  amount  budgeted 
forthe 

oraiectixlOO} 

%  budget  spend 

1;  7;  11 

Director 
Technical 
Services  and 
Planning 

New 

performance 
indicator  for 
2019/20,  No 
comparative  < 
audited 
results 
available 

Percentage 

95 

0 

10 

40 

95 

35 

Development 

and 

Community 

Services 

Basic  Service 
Delivery 

To  ensure 
continuous 
and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 

Basic 

Service 

Delivery 

70%  of  effluent 
samples  amply 
with  permit  values 
{(Number  of 
effluent  samples 
that  comply  with 
permit 

valuesiN umber  of 

%  of  effluent 
samples  compliant 

All 

Director: 

Development 

and 

Community 

65% 

Percentage 

70 

70 

70 

70 

70 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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36 

Development 

and 

Community  1 
Services 

Basic  Service 
Delivery 

To  ensure 
continuous 
and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
infrastructure 

Basic 

Service 

Delivery 

30%  of  water 
samples  comply 
withSAHS241 
micro  biofogicaJ 
indicators 
f(Numbe*,of  vAr 
samples  that 
comply  with 
SANS241 
indfcatorslAjmber 
of  water  samples 
fesfaiMOO* 

%  or  water  samples 
compliant 

AH 

Director 

Development 

and 

Community 

90 

Percentage 

90 

90 

30 

90 

90 

37 

Development 

and 

Community 

Services 

Basic  Service 
Delivery 

To  maintain 
and  improve 
basic  service 
delivery  and 
social 

amenities  for 
theTWK 
community 

Basic 

Service 

Delhreiy 

Spend  35%  of  the 
project  budget 
approved  for  the 
upgrade  of  the 
Grabouw 
Ptreview  Sport 
Grounds  By  30 
June  2020  {(Total 
actual 

:  expenditure  for' 
the  project/Total 
amount  budgeted 
for  the 
troscfalQG] 

%  budget  spend 

11 

Director 

Development 

and 

Community 

60% 

Percentage 

j 

i 

95 

10 

40 

60 

95 

38 

Development 

and 

Community 

Services 

Basic  Service 
Deliveiy 

To  maintain 
and  improve 
basic  service 
delivery  and 
social 

amentias  for 

Basic 

Service 

Delivery 

Spend  95%  ofthe 
project  budget 
approved  for  the 
upgrade  of  the 
Dennekruin  Sport 
Grounds  by  30 
June  2020  v 

%  budget  spend 

13 

Director; 

Development 

and 

Community 

New 

performance 
indicator  for 
2019/20.  NO 
comparative 
audited 

Percentage 

95 

_ 

10 

40 

60 

35 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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39 

Development 

and 

Community 

Setvices 

Basie  Service 
Delivery 

To  maintain 

and  im  prove 
basic  service 
delivery  and 
social 

amenities  for 
fheTWK 
community 

Basic 

Service 

Delivery 

.  Spend  95%  of  the 
library  grants  by 

30  June  20® 
{(Total  actual 
expenditure  /Total 
amount  budgeted 
)x100) 

%  library  grant 
spend 

All 

Director 

Development 

and 

Community 

95 

Percentage 

95 

10 

25 

50 

95 

40 

Development 
and  i 

Community 
Services 

Basic  Service 
Defiveiy 

To  ensure 
continuous 
and 

sustainable 

maintenance, 

placements 

and 

upgrades  of  | 
municipal 
infrastructure 

Basic 

Service 

Deliveiy 

Limit 

unaccounted 
water  to  less  Sian 
,  18%  as  at  30 
June  2020 
{(Nrenberof 

Kite  liters  Water 
Purchased  or 
Purified  -  Number 
ofKitoSters  Water 
Sold  (rncl  free 
bask  water)/ 
Number  of 
Kitoliters  Water 
Purchased  or 
Purified  _  100) 

%  unaccounted 
water  captured  in 
the  report 

Al 

Dtecton 

Devetopment 

and 

Community 

20 

Percentage 

18 

18 

18 

18 

1 

18 

41 

Devetopment 

and 

Community 

Services 

Municipal 

Financial 

Viabfljtvand 

Management 

Work 

towards  a 
sustainable 
future 
through 
sound 
financial 
management 
and 

contmuous 

Financial 

Viability 

Collect  revenue 
fiom  traffic  retted 
fines  by  30  June 
2020  {Rvalue 
collected  less  the 
amount  of  fines 
.  impaired) 

R-value  collected 

Al 

Director 

Devetopment 

and 

Community 

RtiOOOOQO 

Currency 

6000000 

15ODO0O 

1500000 

1500000 

1500000 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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42 

Development 

and 

Community 

Services 

Municipal 

Financial 

Viabityand 

Management 

Work 
toward®  a 
sustainable 
future 
tillOUp 
sound 
financial 
management 
and 

continuous 

revenue 

Growth 

Financial 

Vrablfity 

Install  and 
replace  utifity 
water  meters 
(SMART  Meters) 
by  30  June  2020 

Number  of  utility 
SMART  meters 
installed 

All 

Director 

Devefopment 

and 

Community 

900 

Number 

10W 

250 

250 

250 

250 

43 

^lefapnwft 

and 

Community 

Services 

Sasic  Service 
Delivery 

To  ensure 
continuous 
and 

sustainable 

maintenance. 

replacements 

and 

upgrades  of 
municipal 
MMucture 

Basic 

Service 

Delivery 

Spend  95%  of  the 
project  budget 
approved  for  the 
construction  of 
newPubfcToiek 
m 

RMersonderend 

andGreytonby 

30  June  2020 
{{Total  actual 
expenditure  for 
the  proJectfFotai 
amount  budgeted 
for  foe 

BTOktofclQQ) 

%  budget  spend 

1;2 

Director: 

Development 

and 

Community 

New 

performance 
indicator  for 
2019/20.  No 
comparative 
audited 
-  results 
available 

Percentage 

95 

10 

40 

GO 

95 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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Development 

and 

Community 

Services 

Sasic  Service 
Defivery 

iu  mrauie 
Gonfauous 
and 

sustainable 

maintenance, 

replacements 

and 

upgrades  of 
municipal 
Infrastructure 

Basic 

Service 

Delivery 

Complete  the 
replacement  of 
the  water  pipe  in 
Greyton  by  30 
June  2020 

Project  competed 

2 

Director 

Development 

and 

Community 

- \ 

New  j 
performance 
indicator  for 
2019/20.  No 
comparative 
audited 
results 
available 

Number 

1 

0 

0 

0 

1 

45 

Development 

and 

Community 

Services 

Basic  Service 
Delivery 

To  maintain 

and  improve 
basic  service 
delivery  and 
soda! 

amenities  for 
theTWK 
community 

Basic 

Service 

Defivery 

Construct  a  new 
registration  and 
licensing  test 
station  in 
Grabouwby3D 
June  2020 

Project  completed 

B 

Director 

Development 

and 

Community 

New 

performance 
indicator  lor 
2019/20.  No 
comparative 
audited 
result 
available 

Number 

1 

0 

0 

0 

1 

46 

Development 

and 

Community 

Services 

Basic  Service 
Delivery 

Tomairtiam 
and  Improve 
basic  sendee 
delivery  and 
social 

amenities  for 
theTWK 
community 

Basic 

Service 

Delivery 

Construct  a  pick 
upMiopoff  public 
transport  facility 
by  30  June  2020 

Project  compteteo 

12 

Director 

Development 

and 

Community 

New 

performance 
indicator  for  < 
2019/20.  No  | 
comparative  ; 
audited  i 
results 
available 

Nwnber 

1 

0 

0 

0 

1 

47 

Development 

and 

CoANnunity 

Services 

Municipal 

Transformation 

and 

Institutional 

Development 

Refine  and 
improve  the 
institutional 
capacity  of 
the 

municipality 

Institutional 

Development 

;  Spend  95%  ofthe 
capital  budget 
alocatedforICT 
equipment  by  30 
June  2020 
[(Capital  budget 
actually  spent/ 
Capital  budgeted 
allocaftedfelOOl 

Ml  i-.nv-l  &penl 

AH 

Dimeter 

Development 

and 

Community 

350000 

Percentage 

95 

* 

5 

15 

55 

95 

Top  Layer  Service  Delivery  and  Budget  implementation  Plan  for  the  2019/20  financial  year 
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Development 

aid 

Community 

Services 

Good 

Governance 

andPubfic 

Parffcipatjon 

10  provide 
democratic, 
responsive 
and 

accountable 
government 
for  the  local 
communities 

institutional 

Development 

Complete  the 
annua!  nsk 
assessment  and 
submltothe  Risk 
Committee  by  30 
June  2030 

Completed  risk 
assessment 
submitted  to  the 
Risk  Committee 

Alt 

Director 

Development 

and 

Community 

1 

Number 

1 

0 

0 

0 

1 

49 

Development 

sod 

Cofronunay 

Services 

Municipal 

Transformation 

and 

Institutional 

Development 

To  ensure  a  ' 
healthy  and 
pnxftjtfve 

worWoite  by 
creating  a 
conducive 
working 
environment 

Institutional 

Development 

The  percentage 
or  the 

nwnupatity's 
personnel  budget 
actual  spent  on 
'■mptementinp  its 
workplace  skis 
plat]  by  30  June 
2020  [(Actual 
amount  spent  on 
janingltotal 
personnel 
doettxlOO) 

%  of  the  personnel 
budget  spent  on 
foipteronhngthe 
workplace  skills  plan 

All 

Director 

Development 

and 

Community 

95 

Percentage 

0.1 

0 

0 

0 

0.10 

50 

i 

|  Development 
and 

1  Community 
Services 

Municipal 

Transformation 

and 

Institutional 

Development 

To  ensure  a 
healthy  and 
productive 
wo  deforce  by 
creating  a 
conducive 
wring 
environment 

Institutional 

Development 

The  number  of 

people  from 
employment 
equ.ty  target 
groups  employed 
in  ft#  three 
highest  levels  of 

management  si 
compliance  with 
the  equity  plan  by 
30  .tone  202®  J 

Number  of  oeople 
employed 

All 

Director 
<  Development 
and 

Community 

1 

Number 

2 

' 

0 

0 

0 

2 

51 

Development 

and 

Community 

Savicss 

Good 

Governance 
and  Pubic 
Participation 

To  provide 

democratic, 

responsive 

and 

accountable 
government 
ibrtiie  local 
communities 

Good 

Governance 

Review  the  Public 
Partictpation  Plan 
aid  submit  to 
Council  by  30 
August  2020 

Pubic  Participation 
Plan  reviewed  and 
submat^f  to  Counci 

Ati 

Director; 

Development 

and 

Community 

New 

performance 
indicator  for 
2019/20.  No 
comparative 
audited 
resub 
available 

Number 

1 

1 

0 

0 

0 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 


52 

Development 

and 

Community 

Services 

Local 

Economic 

Development 

IrftpOvc  die 
social  fabric 
oftheTWK 
community 

Local 

Economic 

Development 

wnnw  winpuiuij' 

work  opportunities 
*  kitemofEPWP 
by  30  June  2020 

Number  of 
temporary  work 
opportonies  created 

All 

uiecror 

Development 

and 

Community 

428 

Number 

490 

100 

100 

100 

190 

53 

Development 

and 

Community 

Sendees 

Good 

Governance 

andPubfc 

Participation 

To  provide 
democratic, 
responsive 
and 

accountable 
government 
lor  die  local 

Good 

Governance 

Review  the 
Spatial 
Development 
:  FramewoitySOF) 

:  and  submit  to 
;  Council  by  30 
Itovember  2019 

SDF  reviewed  and 
submitted  to  Council 

All 

Dkecton 

Development 

and 

Community 

1  ' 

Number 

1 

0 

1 

0 

0 

54 

Development 

and 

Community 

Services 

Local 

Economic 

Development 

Create  an 

enabling 
environment 
in  order  to 
mamtain 
existing 
business  and 
attract  ne 
investments 
into  the  TWK 
area 

Local 

Economic 

Development 

Review  the  LED 
Strategy  and 
submit  to  Council 
by  30  May  2020 

LFD  Strategy 
reviewed  and 
submitted  to  Council 

All 

Director 

Development 

and 

Community 

1 

Number 

1 

0 

0 

0 

1 

55 

Development 

and 

Community 

Sendees 

Municipal 

Transformation 

and 

Institutional 

Development 

To  ensure  a 
healthy  and 
productive 
workforce  by 
creating  a 
conducive 
working 
environment 

Institutional 

Development 

Limit  quarterly 
vacancy  rate  to 
less  than  15%  of 
runded  posts 
[(Number  of 
funded  posts 
vacant  /number 
of  funded  posts) 
xIOOl 

%  quarterly  vacancy 

rate 

Ail 

Director, 

Development 

and 

Community 

15% 

Pereentap 

15 

15 

15 

15 

15 

56 

Development 

and 

Community 

Services 

Good 

Governance 
and  Public 
Participation 

To  ensure  a 

healthy  and 
productive 
workforce  by 
creating  a 
conducive 
working 
environment 

institutionai 

Development 

1 

Review  the 
Organisational 
Structure  and 
submfttoCouncfl 
by  30  June  2020 

Organisational 
Structure  reviewed 
and  submitted  to 
Council 

AH 

Director 

Development 

and 

Community 

1 

Number 

1 

0 

0 

0 

1 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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Technical 
Services  and 
Planning 

Basic  SeivicB 
Deifveiy 

tnsure 
provision  of 
sustainable 
and 

Integrated 
Human 
Settlements 
through 
accetefatmg 
affonJable 
Housing 
Proieo  ■ 

Basic 

Servloe 

Delnrery 

Construct  100  top 
structures  for 
GrabouwRoot 
Datte  by  30  June 
2020 

p 

Number  of  top 
structures 
constructed 
Grabouw  Rooi 
Daklee 

3;  14 

Directon 
Technical 
Services  and 
Planning 

New 

performance 
indicator  for 
2019/20.  No 
comparative 
audited 
results 
available 

Number 

100 

i 

0 

0 

0 

100 

se 

Technical 
Services  and 
Planning 

Basic  Service 
Detoy 

Ensure 

provision  of 
sustainable 
and 

integrated 

Hunan 

Settlements 

through 

1  accelerating 
effcfltebfe 
Housing 
Projects 

Basic 

Service 

Delivery 

C«twt25  top 
structures  for 
ftabouw  HaskJe 
tv  30  June  2020 

Number  of  top 
structures 
constructed 
Grabouw  Hits  We 

3;  14 

Director 
Technical 
Services  and 
Planning 

New 

performance 
ndicatorfor 
2019/20.  No 
comparative 
audited 
results 
.available 

Nunber 

25 

0 

0 

0 

25 

59 

Technical 

Sefvfeesand 

Planning 

Basic  Service 
Delivery 

Upgrading  of 

informal 

Settlements 

and 

Prioritising 
the  moil 
needy  in 
housing 
allocation 

Basic 

Service 

Delivery 

Construct  85  top 
sirueftifiis  for 
Phneisonderend 
by  30  June  2020 

Number  of  top 
structures 
constructed 
RNiereonderend 

!  , 

Director 
Technical 
Services  and 
Planning 

New 

performance 
indicator  for 
2019/20.  No 
comparative 
audited 
results 
available 

Number 

85 

0 

0 

0 

B5 

60 

Technical 
Services  and 
Planning 

Basic  Service 
Delivery 

Ensure 
precision  erf 
sustainable 
and 

integrated 

Human 

Seftiments 

through 

Basic 

Service 

Delivery 

Spend  95%  of*  he 
operational 
budget  allocated 
fertile  Grabouw 
RooiDafcke 
extension  [ 
Provindal  project} 
by  3G  June  2020 

%  budget  spent 

3;  14 

Dweetor: 
Technical 
Services  and 
Planning 

New 

performance 
indicator  for 
2019/20.  No 
comparative 
audited 
results 
available 

Percentage 

95 

5 

15 

55 

95 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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affordable 

Housing 

Projects 

spent  on  the 
project/  Amount 
budgeted  for  the 
prcyecQxlOO) 

61 

Technical 
Services  and 
Planning 

Basic  Service 
Delivery 

Ensure 

provision  of 
sustainable 
and 

integrated 

Hunan 

Settlements 

through 

accelerating 

affordable 

Housing 

Projects 

Basic 

Service 

Delivery 

Spend  95%  of  the 

capital  budget 
attocatedforthe 
extension  of 
GrabouwRooi 
Dakke  irakby  30 
June  2020 
[(Amount  actually 
spent  on  the 
project'  Amount 
budgeted  for  tha 
DroiectlxIOOi 

%  budget  spent 

10:11:12:1 

3:14 

Director: 
Technical 
Services  and 
Pfenning 

New 

performance 
mdicaterfor 
2019/20.  No 
comparative 
audited 
results 
available 

Percentage 

95 

5 

15 

55 

95 

62 

Technical 
Services  and 
Planning 

Basic  Service 
DeSvery 

Ensure 

provision  of 
sustainable 
and 

Integrated 
Human 
Settlements 
through 
accelerating  1 
affordable 
Housmg 
Projects 

Basic 

Service 

Delivery 

‘  Spend  95%  of  the 

capital  budget 
attocatedforthe 
Grabouw  Water 
Wodts,  Beverly 
Hills  by  30  June 
2020  [(Amount 
actually  spent  on 
the  protect/ 
Amount  budgeted 
far  tee 

orotecttxIOOl 

%  budget  spent 

10-11:12:1 

3:14 

Director 
Technical 
Services  and 
Planning 

New 

performance 
indicator  far 
2019/20.  No 
comparative 
audited 
results 
available 

Percentage 

95 

5 

15 

55 

95 

63 

Technical 
Services  and 
Planning 

Basic  Service 
Delivery 

Ensure 
provision  of 
sustainable 
and 

Integrated 

Human 

Settlements 

through 

accelerating 

Basic 

Service 

Delivery 

Transter 

subsidised 

houses 

successful  by 

30  June  2020 

Humber  of  suskfised 
houses  transferred 

All 

Director. 
Technical 
Services  and 
Planning 

500 

Number 

600 

100 

200 

100 

200 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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Housing 

Projects 

64 

Technical 
Services  and 
Flaming 

Basic  Service 
Delhieiy 

Ensure 

provision  of 
sustainable 
and 

integrated 

HUman 

Settlements 

through 

aesilaraiBI 

affordable 

Housing 

Protests 

Basic 

Service 

Delivery 

Complete  360 
serviced  sites  as 
per  approved 
business  plan  by 
30  June  2020 

Numhar  of  serviced 
sites  completed 

All 

Director 
Technical 
Services  and 
Planning 

230 

Number 

350 

50 

100 

100 

100 

66 

Technical 
Services  mi 
Planning 

Basic  Service 
De  Every 

Upgrading  of 

informal 

Settlements 

and 

Prioritising 
the  most 
needy  in 
housing 
atocaiiort 

Basic 

Service 

Defivery 

Provroe  informal 
setflements  wtii 
interim  services 
by  31  March  2020 

Nwnber  of  informal  ; 

sslernerte 
provided  with  interim 
services 

All 

Director 
Technical 
Services  and 
Planning 

3 

Number 

3 

0 

2 

1 

0 

66 

Office  of  the 
Municipal 
Manager 

Go od 

Governance 
and  Public 
Participation 

To  provide 

democratic, 

responsive 

and 

accountable 
government 
for  the  local 
communities 

Good 

Governance 

Submit  the  final 
IQPtoComdtby 
30  May  2020 

1DP  submitted  to 
Council 

All 

Municipal 

Manager 

1 

Number 

1 

0 

0 

0 

1 

Top  Layer  Service  Delivery  and  Budget  Implementation  Plan  for  the  2019/20  financial  year 
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67 

Office  of  the 
Municipal 
Manager 

Good 

Governance 
and  PubSc 
Participation 

iupiuDiuo 

democratic, 

responsive 

and 

accountable 
government 
for  the  local 
communities 

Good 

Governance 

Submi  the  Draft 
Annual  Report  to 
Council  by  31 
January  2020 

Draft  Annual  Report 
submitted  to  Council 

Al 

Municipal 

Manager 

n 

1 

Number 

1 

0 

0 

1 

0 

6B 

Financial 

Services 

Municipal 
Financial 
Viability  and 
Management 

To  provide 

democratic, 

responsive 

and 

accountable 
government 
for  the  local 
communities 

Good 

Governance 

Submit  the  final 
annual  budget  Id 
Council  by  30 
May  2020 

Final  budget 
submitted  to  Council 

Al 

Director 

Financial 

Services 

1 

Number 

1 

0 

0 

0 

1 

69 

Financial 

Services 

Good 

Governance 
and  Public 
Participation 

To  provide 

democratic, 

responsive 

and 

accountable 
government 
for  the  local 
communities 

1 

Good 

Governance 

Submit  the 
Annual  Financial 
Statements  to  the 
Auditor  General 
(AG)  by  31 
August  2019 

Annual  Financial 
Statements 
submitted  to  the  AG 

All 

Director 

Financial 

Sendees 

1 

Number  : 

1 

1 

0 

0 

0 

Capital  Budget  for  the  2019/20  financial  year 
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mu 
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ETF 
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Sufrsii 

ejHn 

D+  n 

Ate 

.Jh-iu 

1  NS* 

I  !i  Jl' 

4/r  t“- 

F‘J5 

■^iiT :r 

1-rM 

iR/RbWPerter 

ranw 

Management/ 

JP  AC  Support 

Rnrauaand 
Arkriirafrnixin  [Cere 
fimetonj  - 
AdmWrtnrtrwwd 
Corporate  Siqtport 

Putorfireryi 

Erpipmant 

CepM 

outer 

Revenue 

301SW7J01 

xam&o 

123: 
433; 
789; 
10;11, 
12;13i 
r.  14 

311 

3532 

767 

813 

636 

3007 

311 

1263 

' 

1394 

1906 

1456 

4283 

20001.00 

WRbUFmtor 

Management/ 
iff3 AC  Support 

Finance  end 
AidMtoMonlpara 
ftmedsn]  - 
AdnMiMto  aid 
Corporate  5  port 

Fumfare*  Office 
Equipment 

Capitol 

0 f"rf 
Revenue 

2013107/01 

2020W30 

128 

4 88 
789; 

lorn. 

12:13; 
f  14 

700 

0622 

1726 

1026 

1439 

6766 

700 

2E37 

3137 

4293 

3276 

9635 

45000  00 

UjnHalraflon/ 

torfcqdtioh/ 

JeoetanaV 

iwd 

Support/ 
toe  onto 
/tonagement 

Fiumceend 
AdmbMelon  (Cor* 
ftmdton]  - 
Ackneiifinfiveand 
Corporate  Support 

Furniture  &  Office 
Equipment 

Cap* 

Out  of 
Revenue 

2019/37/01 

202010600 

128 

486; 

789; 

10:11. 

12:13, 

14 

507 

6246 

1251 

1324 

1036 

4901 

507 

2092 

2273 

31 10 

2373 

6980 

32600.00 

to* 

Management 

Finance  and 
AAnirurttfkxi  [Core 
ffimctton|  -  Ftoet 
Management 

Upgraded  Fleet 

Lone 

2019/07/01 

2020/06/30 

3.4 

112035 

1379460 

276234 

293(90 

22000 

1062493 

112035 

461871 

501976 

t:-:j72 

524104 

1541520 

7200000.00 

jn/jtm  mental 
Huetor 

Finance  and 
Adnitstretiun  jCpre 
funefon]  - 
Admimataatnra  and 
Corporate  Support 

Machfrtetyl 

Equipment 

f  ppjiq) 

Out  d 
Revenue 

2019/37/31 

2020/06/30 

a* 

724 

6919 

1766 

T691 

1479 

6999 

724 

2967 

3245 

4441 

330 

9967 

46550.00 

lindbtp 

Finance  and 
AchnltwMioti  [Cae 

Machinery  * 

Capita* 

OutoT 

Revenue 

2019/07/01 

:  5c6 

4783 

59011 

11616 

12512 

970 

46307 

4793 

18762 

21473 

29363 

own  Office 

Ail  iiiiiatidti  ve  raid 
Corpaata  Sifport 

Equipment 

22420 

65942 

308000.00 

Wendorp 
tom  Office 

France  and 
ArhtteMon  [Cor# 
furafon]  • 
AdmmirtrsPveend 
Cotporato  Support 

Machinery  & 
Equipment 

Cap* 

1  Outot 
;  Revenue 

2019/07/01 

2020/06/30 

5$ 

' 

202 

2491 

489 

413 

19» 

202 

934 

!  906 

1240 

946 

2764 

13000.00 

Capital  Budget  for  the  2019/20  financial  year 
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J.iitlrrtJ 

taj 

VI  in  dorp 

Town  Office 

Finance  and 

Adm  natation  [Care 
fincflufi]  - 

Hiffinidetrativeand 
Cofjxrete  airport 

Machneryd 

Etpapment 

Capital 

Oulof 

Revenue 

2019/07/01 

202900/30 

5:6 

66 

1054 

211 

223 

175 

027 

66 

353 

383 

525 

400 

1177 

550000 

VUeradarp 

Town  Office 

Finance  and 
Mimntrafon  (Cora 
function] 

Adnw*trafrve  md 

Co< potato  Support 

Fianlture  8  Office 
Equipment 

Cnpted 

Out  of 
Revenue 

201907/01 

20290930 

5S 

117 

1437 

286 

305 

236 

1128 

117 

i  «i 

623 

715 

546 

1005 

750009 

Vikndoip 

Town  Office 

F  hence  end 
AdmiiwWian  [Care 
fandfeflj  - 
Aubdnstntiwend 
Corporate  Support 

Computer 

Equipment 

Capital 

Outer 

Revenue 

201907/01 

2020*5930 

3:6 

100 

1341 

269 

264 

222 

1052 

109 

449 

4 Li 

flU 

510 

Mn 

700000 

fftrienoMtere 

ndTown 

Office 

France  and 

Afteinn  (ration  (Core 
function]  ' 
Affinhdtbeiveand 
Corpora  teSp?  pan 

Furniture  i  Office 
Equjpirant 

Capital 

Out  & 
Revenue 

201907/01 

20290930 

1 

358 

4407 

U2 

934 

731 

3458 

b50 

1470 

1004 

i/194 

1674 

4924 

2300000 

Ririonondara 

ndTown 

Office 

finance  end 

function]  ■ 

Mriristrative  end  i 
Corporate  Support 

lifcdiiwryS 

Equipment 

Capital 

Outof 

Reranir 

201907/01 

1 

2020*36/30 

‘  ! 

3517 

43300 

0070 

9161  ! 

7102 

33970 

3517 

14501 

15750 

21560 

16451 

48307  ' 

22600000 

Rteienandore 

ndTowi 

Office 

Finance  and 
AdmnwMhwnlCora 
function]  - 
Adnlnrrtefve  and 
Corporate  Sup  port 

Machinery  & 
Equipment 

Capital 

Out  of 
Revenue 

201907/01 

20290930 

1 

467 

5745 

1151 

1216 

953 

4510 

487 

1925 

2092 

2062 

2184 

0422 

3000000 

Greytan  & 
Gwtadendel 
Town  Office 

Finance  and 
Adnlriatrabon  [Core 
tendon]  - 
Anhaidatratiue  and 
Cqpoata  Support 

rumitura  &  Office 
Equipment 

Capitid 

Out  of 
Revenue 

201907*31 

2020*3930 

2 

132 

1029 

920 

345 

270 

1270 

132 

545 

593 

011 

019 

1620 

050000 

Capital  Budget  for  the  2019/20  financial  year 
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Finance  and 
Aikimulsfon  [Core 


F  nance  cod 
AiMnbtnlon  {Cora 


Corporate  Sup  port 


Corporates  import 


AMiuMhnlCflra 
funcOonj  • 
Adhwialraiin  and 
Corporate  Sup  port 


Finance  and 
Acfauriibafon  (Cob 


Copoate  Support 


AuMntsMboti  [Cora 


AdmJmafrsJwa  and 
Corporate  Sup  port 


E<Mpment 


CaptW 

outer 


Capital 
Out  of 


Cajftal 
Out  of 


MsdiineryS 


Capital 
Out  of 


wi 

Kt 

W 

1.14t 

3,14 


i.«;i 


MOtl 

1;1i1 
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1- 

m* 

tlitbi 

llin^h’ 

■  ;«!* 

iVMJ 

:*w 

1* TV 

Hi  ~ 

i'-'it  iri 

lit# 

Municipal 

Manager 

Executive  end 

Cowed  |pore 
tuncfon]  -Munkapd 
Manager,  Town 
Secretary  end  Chef 

Computer 

Eqiapment 

Capital 

Out  of 

Revenue 

2aiW7m 

202009/30 

12A 

4A& 

7*A 

tdtll; 

ttfl* 

14 

J4 

871 

134 

142 

111 

526 

64 

225 

244 

334 

255 

750 

3500.00 

Director; 

Fhanctei 

Services 

Franco  and 
AdhwwWbon  (pom 
function]  France 

Ntattneryt 

Equipment 

Capitol 

Our  of 
Revenue 

2019/07101 

20200800 

1A3; 

4*8; 

7A0: 

19;11, 

12;13; 

14 

fin 

27973 

5601 

5831 

4840 

21961 

2272 

!  930 

10179 

13926 

10826 

1  31257 

148000.00 

ICT 

France  and 

Aitaiii  station  [Com 
functnnj  ■ 

Mfennrfon 

Computer 

Eqppment 

Capita 

Outer 

Revenue 

201W)7/01 

202006/30 

M 

19853 

241984 

48454 

51308 

40136 

1B8C37 

19653 

81037 

£3855 

120489 

91937 

270408 

1263000.00 

KIT 

France  and 

Adman  batten  (Core 
function]  - 
bitomadon 

Computer 

Equipment 

Capital 
it  of 

Revenue 

2Q1SM01 

2020/06/30 

3.4 

7850 

98755 

19374 

20515 

18048 

75925 

76SS 

32402 

36208 

49175 

36760 

188121 

50500000 

1 

ICT 

France  and 
Adraiiufrabon  [Coe 
fmction]  - 
Infatnafon 
Tedmdkw 

Fumfen  ft  Office 
Equipment 

Capita 

Out  of 

Ra- wua 

2010/07/01 

2020/06/30 

34 

156 

1916 

384 

406 

318 

1503  i 

158 

642 

W7 

954 

728 

2140 

10000.00 

Property 

Management 

France  and 
Artairabadon  |Ccn 
function]  -  Property 

Contfruction  of 
newPubfic 

Tcileta  iflCBO 

0#n 

fumfc 

2019/07/01 

302CMOSI30 

i 

3112 

38319 

7673 

6125 

8356 

30069 

3112 

12833 

13944 

19060 

14558 

42819 

200000.00 

Adminietnrfwi/ 

PUblic 

Paticpation/ 

Secretarial/ 

Cowdl 

Sqiport 

Manegemenl 

France  aid 
ArfriitiabBtion  [Cora 
function] 

AtanratrauveAid 
Corporate  Sif  port 

Fumltira  ft  Office 
Erpipnent 

Capital 

Out  of 
Revenue 

2010107/01 

20200600 

m 

4*6; 

7*9; 

10;11; 

12,13; 

14 

249 

3088 

614 

850 

508 

2406 

249 

1027 

1116 

1526 

1165 

3424 

16COO.OO 

Capital  Budget  for  the  2019/20  financial  year 
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dUfriskdionil 

Me 

vticfpafni/ 

eeietariaV 

ouk3 

up  port/ 

eends 

taragenwrt 

Ftisnca  and 

AMitisintionfCtte 

function! 

Aliimedin  and 
Corporate  Sup  port 

Computer 

Equipment 

Capital 

Outof 

Rausnua 

2019107101 

asonerao 

12ft 

4:5* 

7ft* 

10;11; 

14 

467 

1 - 

5748 

11S1 

1219 

953 

4510 

467 

1925 

2092 

mi 

2134 

6422 

30000.00 

drinia  Union/ 
ufafe 

erfepation/ 

Finance  raid 

Canih 

12ft 

4*6; 

ctnd 

ifipatf 

ecerds 

know]  - 
Adrtnbtorfre  and 
Corporate  Support 

Cmfiuiw 

Eqrtpmoit 

Out  of 

Rennue 

201M7A1 

aoaoneGo 

1 

7&Qi 
1011, 
tKOn  , 

14 

545 

6706 

1343 

1422 

1112 

5262 

545 

2246 

2440 

3339 

2546 

7492 

35000.00 

filllll  1 

Communny  and 

Sorts)  Ssmc« 
[Nmmmt*  Ftmcfan] 
-Libraries  and 
Aichnm 

Furniture  &  Office 
Equipment 

CppM 

Out  rt 
Rertnoe 

201W7W1 

202MXO0 

1 

1011 

12*54 

2494 

2641 

2066 

9773 

1011 

4171 

4532 

6201 

4731 

13915 

65000.00 

husung 

Ipottf 
enure  o/ 
enbW 

bmtesiStake 

ider 

fltaBatt/Socf 

Community  *id 

Social  Sw*e» 
pJcitHMrt  FurcSonJ 
•  Linrwand 
Aictww 

FtenVtte  8  Office 
Equipment 

C^riW 

Outof 

Remus 

2019ffl7ffi1 

2020W30 

>:1M 

1,12;1 

1>.i4 

132} 

16266 

3261 

3453 

2701 

12779 

1323 

5454 

5926 

BIOS 

6187 

16198 

85000.00 

evekpmtnt 

* 

ii  1 

Housing  [Non-core 
Function]*  Housing 

Caplet-Low 

Coat  Hoeing 
Project  Grabouw 
HiMdeSU 

Kouw 

Grant 

20194JMH 

202UBG0 

S;10;1 

1,12:1 

*M 

16560 

191594 

38364 

40624 

31776 

150346 

15560 

64163 

60719 

95399 

72792 

<14101 

1000000.00 

uman 

eHemsnb 

Housing  [Non-core 
Function]  -  Housing 

Capital' 
GnfauwHilsde 
Gvit  (Sanitteion) 

Housing 

tram 

2019/07J01 

2Q2WJ8/30 

fclfcl 

mz,t 

3:14 

15560 

161594 

36364 

40624 

31776 

150346 

15560 

64163 

C3719 

953M 

72792 

214101 

1000000.00 

rttiuniBnte 

Housing  [Noe-one 
Function)  -  Housing 

CnpftaJ- 

Grabouw  HBsida 
Civih  (Roads) 

HcUWIfc 

Grail 

201WAH 

2020*6/30 

ft1fl;1 

1;i2;1 

3.14 

15560 

191594 

36364 

4062a 

31776 

150346 

15560 

64163 

£3719 

96399 

727S2 

214101 

1 000000 JM 

Capital  Budget  for  the  2019/20  financial  year 
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IVtrH 

n  M> 

m 

T«*» 

*p{-cr 

Hu  >iill 

J . Ih  JiM 

rtfril 

Human 

Setiemenb 

Housng  [Non -core 
Funcfanl-  Housing 

GrabouwHihida 

Chls 

Housing 

Grant 

zoiootxh 

moo 

8191 

1.12:1 

3.14 

15560 

101594 

38364 

40024 

31778 

150346 

1ST  60 

64163 

69719 

963T0 

72792 

214101 

1000000.00 

Human 

Setfemanfe 

Housing  [Non-core 
Fine  Son] -Homing 

Capital- Low 

Cent  Homing 
Piqect  Orabouw 
towfafclwExten 
(4300] 

Housing  ! 
Gent 

201WJ7JD1 

2020/06/30 

8,10:1 

1^2.1 

3.14 

3690 

47890 

£591 

10156 

7944 

37567 

3850 

16041 

17430 

23850 

18198 

53524 

250000.00 

Human 

Homing  (Nonnoora 
FuncGon]  -  Housing 

Cap1al*Low 

Cost  Homing 
Ptoject  Grebouw 
Raoldahko  Extan 
(4300) 

Grant 

2Ql9fl7X)1 

2020/06/30 

810.1 

1121 

314 

3860 

47899 

9681 

10156 

7944 

37587 

3690 

J 

18041 

17430 

23850 

16198 

53524 

250000.00 

Human 

Setitamante 

Homing  [Non-core 
Function]*  Housing 

Cap*  si -Low 

Cost  Housing 

P inject  Gratoouw 
Roudakfce  Eaten 
(4300) 

Homing 

Grwv 

2019I07J01 

2020/06/^0 

8.1051 

1121 

314 

3890 

47696 

9591 

10156 

7944 

37567 

300 

16041 

17430 

23650 

18198 

53524 

250000.00 

Humui 

S  elements 

Homing  jNovcora 
Function]  •  Housing 

Capital -Low 

Coat  Housing 
Project  Grabouw 
RogkUba  Extan 
(4300) 

Housing 

Grant 

2019/07191 

2020/06/30 

810,1 

1.121 

3,14 

3860 

47699 

6691 

10156 

7944 

37587 

3890 

16041 

17430 

23850 

16196 

53624 

250000.00 

Human 

Setttsmanta 

Homing  [Non-core 
Function]*  Housing 

Capital -Low 

Coat  Housing 
Project  Grabouw 
Siyayanzela  - 

Homing 

Oram 

aoianriDi 

2020/06/30 

8.19,1 

1121 

3:14 

7780 

95797 

19162 

i 

20312  ! 

15tZ5  1 

75173  ‘ 

7780 

32081 

34859 

47699 

36396 

107052 

500000X0 

Human 

SeUementa 

Housing  [Non-core 
Function] -Housing 

Capita] -Lew 

Coat  Housing 
Project  Orabouw 
Svaysizata- 
.SsriMbn 

Houamn 

Grant 

2019X17191  1 

2020/08/30 

aid 

314 

7780 

95797 

19102 

20312 

15869 

76173 

7780 

32081 

34659 

47D9 

36386 

107062 

560000.00 

Houwiig  [Ncm-cors 
Function]- Housing 

CapibU-Low  1 

Cost  Homing 
Project  Grefaouw 
aiyayameto- 
Roadt 

Housing 

Grant 

2019/07X11 

2020/06/30 

818,1 

11^1 

3;14 

7780 

95797 

19102 

20312 

15U9 

75173 

7780 

32001 

34859 

47699 

36396 

107062 

560000.00 

Human 

Housing  INokxto 
FUnobon]- Homing 

Caplal-Low 

Cost  Homing 
ProjatL  Grabouw 
SfyaysniEii- 

Hwang 

Grant 

2019/97191 

2020X16/30 

8/101 

112,1 

3,14 

7780 

95797 

19182 

20312 

15139 

75173 

7780 

32081 

34859 

47C39 

36396 

107052 

500000.00 

Capital  Budget  for  the  2019/20  financial  year 
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-itfiT 

sr-.i, 

Mr 

*rtr  -P 
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rcsl 

ietflemants 

Hewing  |Nawore 
Function]  -  Honing 

Cost  Housing 
ProjacJ' Gratouw 
Wtoteremricr 
BwwfyHHi- 

Housing 

Grant 

2019D7/01 

202QIDSB0 

■ 

1;1W 

20170 

359240 

71033 

761E3 

59583 

281699 

29178 

120305 

130723 

17U73 

136465 

401436 

1875000.00 

luman 

isWanente 

Howteg  [Non-ova 
Function]-  Hom*ig 

Capital  -  Low 

Goat  Homing 
Prajad-  Gratouw 
UMmwrifl: 
B«v«1y  Hfi- 
Sairtation 

Housing 

Grad 

201WAH 

202O/KGO 

s;mt 

; 

•  3i« 

29170 

3S92M 

71933 

TGin 

56683 

281839 

20178 

120306 

130723 

17U73 

136465 

401436 

1675000.00 

hi  man 

Homing  (Non-core 
Function] 'Hoang 

Capital -Low 

Cost  Housing 
PicjacirGrabouw 

BmarlyHlb- 

Roads 

Hoang 

Grani 

2018197/01 

2020106/30 

■mi 
-1:12:1 
*  U4 

201 70 

359240 

71033 

76109 

59583 

261  no 

20176 

120306 

130723 

176673 

136465 

401436 

1875000.00 

kunan 

Homing  [Non-mre 
Function] 'Homing 

Capital 'Low 

Oat  Homing 
Prajac**  Grabouw 
Waterwcrtu 
BartriyH»- 

Iteming 

Grant 

201W7/M 

202QTO30 

V8;16;t 

:/1;1Z:i 

3;14: 

20170 

359240 

71933 

761H 

59583 

261660 

29176 

120305 

130723 

17073 

136465 

401438 

1875000.00 

himan 

eirtwnwrt* 

Homing  [Non -core 
Fine  bon] -Housing 

Capital-Low 

Coat  Homing 
Ptqocr  BoSfviw 
Beaumont  Land 
acoulsifian 

Homing 

Grant 

2D1407/U1 

2021 V06Q0 

7 

31121 

383109 

76729 

61247 

63556 

30691 

31121 

128325 

138436 

190798 

145564 

428199 

2000000.00 

■Hamate 

Housing  [Non-cw* 
Function]- Homing 

Capital 'Low 

Oat  Homing: 
RMemondarentf 

72  Sites  -  Water 

Housing 

Grad 

201907/01 

2Q20OSI9O 

["■'  t 

11679 

143606 

26773 

30468 

23633 

112760 

11870 

46122 

52289 

71549 

54594 

160576 

750000 J00 

toman 

otflamwite 

HooamgjNon-oofi 
Function]  Housing 

Cartel-Low 

Cat  Housing: 

Ririoraonderaiid 

7251a 

Satiation 

Horan 

Grant 

2O1W7/01 

2020/00/30 

1 

11670 

143U6 

28773 

30466 

23833 

112760 

11670 

48122 

522C3 

71549 

54501 

160*76 

750000.00 

ji 

il 

Howmg  [Non-eora 
Fuw^onJ-Hourtig 

Cafritef-Lo* 

Coat  Homing: 
Rmoraondarend 

72  Sites  -  Roe* 

:  Housing 
:  Grant 

2019/07/01 

2OOVOG30 

?'  1 

11679 

143696 

26773 

304£3 

23633 

112760 

11870 

48122 

572U 

71549 

54594 

100576 

750000100 

linm 

eUemenb 

Homing  [Non-core 
FuiobonJ-  Homing 

Capital -Lew 

Cod  Homing: 

72  Sites- 

Houwng 

Grant 

2019/07/01 

2O20ID6GO 

1 

11679 

143696 

28773 

30468 

23833 

112760 

11670 

48122 

52289 

71549 

54594 

160576 

750000 JOO 

Capital  Budget  for  the  2019/20  financial  year 
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Lit  oft 

Pji.I  !  •  * 

V  Ki  i 

'tax.'tl 

i'J* 

flT*  E/L 

w  | 

Human 

SsHfcmsnta 

Housing  [Non -core 
Function]- Housing 

vCjAaa-Lm 

OostHcunng 

Prajsct 

VflBsredoip 

Dntiny  Finn  - 

Hcuiiq 

Grant 

2019107/M 

2020/06/30 

5* 

7760 

95757 

19162 

20312 

1509 

75173 

7780 

32081 

34850 

47£t3 

36396 

107052 

500000.00 

Human 

Sdttemenb 

Housing  [Non-core 
Function]- Housing 

Capital -Low 

Coat  Housing; 
VMmcbip 

Destiny  Farm 

Houng 

Gram 

201SW7At 

2020/M/30 

5,6 

7760 

95797 

19152 

20312 

15U9 

75173 

7700 

32081 

34850 

47690 

36396 

107052 

500000.00 

Human 

Housing  |Nun-oo» 
Function]-  Housing 

Capital -lo* 

OostHowog 

Project 

VWendasp 

Destiny  Farm  - 

Housing 

Grant 

201EVD7A1 

202006/30 

5:B 

7760 

95797 

19162 

25312 

15EC3 

75173 

7780 

32081 

34059 

476=3 

36396 

107052 

500000 J» 

Human 

Sdtiemmis 

Housing  INrawore 
Function]' Housing 

Capital -Lo* 

Coat  Homing 
Project 

VHaradorp 

Destiny  Farm 

Hquamg 

Gram 

2019/07/01 

20200200 

5.6 

7760 

95797 

19162 

25312 

1SU9 

75173 

- 1 

7700 

32081 

34550 

47fTl 

36396 

107052 

50000000 

Human 

Sattkmenta 

Housing  [Hon-eof* 
Function] -Housing 

Capital- Low 

Coat  Housing 
Project  Grabouw 
RooidaMoe  Extra 
Iraq  -  Water 

Housing 

Gtm 

2010/07/01 

202003/30 

MM 

1,1£. 

114 

61366 

756846 

151345 

160260 

125364 

6T3116  ' 

61356  1 

253122 

275041 

376349 

287165 

544623 

3945000.00 

-nenta 

Houaing  [Non-core 

Function]- Housing 

Capital -Low 

Coat  Housing 
Prefect  Grabouw 
RoouMka  Extra 
Iraq -Sanitation 

Housing 

Grant 

2010/07/01 

2O0MMO 

6.191 

1;1Z1 

114 

61386 

756840 

151346 

160260 

125364 

563116 

61356 

253122 

275041 

376349 

207165 

644623 

3945000.00 

Human 

Setflerosnts 

Housing  [Non -core 
Function] -Housing 

Capital -Low 

Cod  Housing 
Project  Gmtaouw 
Rooldekke  Extra 
Imq  -  Roads 

Housing 

Grant 

2019IQ7A1  ; 

2020/06/30 

6:10,1 

1.12,1 

314 

61366 

755840 

151348 

160260 

125364 

563116 

61350 

253122 

275041 

376340 

207165 

844623 

3945000.00 

Human 

SeMamanta 

Housing  [Non -co«a 
Function]  -  Housing 

Capital -Low 

Cod  Housing 
Project  Grebouw 
Rooidsklra  Extra 

ligq  -  |  f  bw 

Housing 

Grad 

aoiwroi 

20200030 

6.10,1 

1:141 

314 

61366 

755840 

151346 

160260 

129364 

563116 

61386 

253122 

275041 

376349 

287165 

844623 

3945000.00 

Hunan 

SeUtomrata 

Housing  [Non-core 

Function]- Housing 

Capital -low 

Cost  Housing 
Project  Caledon 
Rtamraamrak 
Planning 

dousing 

Grant 

2019107/01 

2020/06/30 

3.4 

15660 

101594 

38364 

40624 

31778 

150346 

15560 

64163 

60710 

95309 

72702 

214101 

1000000,00 

Capital  Budget  for  the  Z019/20  financial  year 
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-  7  '|Jl 
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JE35 

V  -  w 

i  «  fP 

SaUfeniflnfe 

Housing  pton-orc 
Fun  eton)-  Hwang 

CapHal-Low 
CoatHoudag 
Project  Grafton 
Eif595Fbnnng 

Housing 

Grant 

2019/07/91 

2020TO30 

3# 

6820 

60276 

16075 

17021 

13315 

62995 

6520  | 

26534 

29212 

39972 

30500 

Q7D6 

419000,00 

Road  Transport 
[Non-ora  Fuucfou] 
-Road  and  Twite 
RsguWon 

Machinery  4 
Etpipmont 

Capiat 

Out  of 

201910701 

20200600 

W 

<*0; 

m, 

10;1t  : 
12;13: 
14 

4813 

- 

11126 

11781 

5216 

43600 

4513 

1B607  , 

20218 

27536 

21110 

62013 

290000100 

WcSate* 

Road  Transport 
[Non-com  Function] 
-Road  raid  Traffic 
RigMon 

Furniture  0  Office 
Equqanait 

Cap** 

Tut  of 
Revenue 

2Q1W07/Q1 

202006190 

1:23: 

mi 

iosii: 

1*1$ 

14 

389 

4790 

sn 

1016 

704 

3759 

309 

1804 

1743 

2385 

1920 

STS! 

25000.00 

>ufc4fc8tf<ty 

Road  Transport 
[Non-cora  FurcSon] 
-Road  and  Traffic 
Ragufadton 

Fumftia  &  Office 
E^iipmenl 

Capital 

Out  of 
Rwenua 

2019107101 

2020/06/30 

133, 

4j5j6; 

7m 

10:11, 

12:13, 

14 

31 

363 

77 

81 

64 

301 

31 

12S 

139 

191 

140 

420 

2000 JX) 

’ubfcSatsiy 

Road  Transport 
[Non-cow  Funobon] 
-Road  and  Traffic 
RaguMon 

Computer 

Equipment 

CapM 

Out  of 
fatten  uo 

20190701 

202006/30 

M 

54 

671 

134 

142 

111 

526 

54 

225 

244 

3?\ 

285 

750 

3500.90 

rhutong 

Sportf 

If 'MUTCH' 

>ntm/ 

.Imrei/Stata 

hUv 

laMonstGoci 

* 

Tsmiopnient 

Sport  aid 

Recnjfon  [Non- 
cora  Funefon]  * 
RscraaSenal 

Faeffibn 

CnlM< 

JUkmtrii  fidcra 
bah 

iidsi 

'  201GW7/01 

2020/06/30 

2 

3112 

30319 

7673 

0125 

d35G 

30C69 

3112 

12033 

13944 

19000 

14550 

42019 

200000 i» 

Huisong 

Sportf 

lasourc*/ 

2enM 

Jnana/Stata 

iddw 

loMmsfiod 

d 

Jewtawnant 

Sport  aid 

Rflcrastai  [Non- 
com  Ftsirfon] - 
Racrodonai 

Facfdss 

Capital -8icyde 
pump  track 

1  Dewekp 
mantoT 
Sport 

Rocrun 

an 

20190701 

2020106/30 

2 

311 

3832 

767 

812 

630 

3007 

311 

1263 

1394 

1906 

1456 

4283 

20000.00 

Capital  Budget  for  the  20X9/20  financial  year 
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invV 

/Sport/ 

Rwetnra/ 

Cents/ 

Lfcrartea/Sbie 

hddsr 

Rete&nt/Sod 

■1 

Development 

Sport  and 

Recreation  [Core 
function]  Sports 
Groun<fc  and 

Statiumi 

Capital -Upgrade 
Dennehrutn 
(Soccer  FieW] 

Sport  ground 

tan 

ftmcta 

2019/07/01 

2020/06/30 

3* 

6224 

76630 

15346 

16249 

12711 

1 

60139 

6224 

2»» 

27Ei3 

38160 

29117 

95639 

4COOOOUOO 

Thuwg 

/Sport/ 

Resource 

Contra/ 

Ubrariri/Stake 

hddsr 

Sport  and 

Recreation  [Core 
wft»  1  -  Sports 
Ground  and 

Sbduimn 

Capitel-  PiiHviawr 
Rugby  F»« 

0*n 

tends 

201907101 

2020/06/30 

8:10.1 

3 M 

1 

3112  : 

38319 

7873 

8125 

6356 

30068 

3112 

12833 

13944 

19080 

14558 

42819 

200000.00 

si 

DevetamenL 

Waste 

Ktanagvnent 

Waeta  Management 
[Com  function)  - 
Solid  Write 

Disposal  {LartcffHI 
SN 

Waste  drop  ofl 

MIG 

COR 

2019/07/01 

2020/06/30 

2 

5412 

66642 

13344 

14130 

11053 

52294 

5412 

22317 

24250 

33192 

25319 

74471 09 

34782600 

Waste 

Management 

Write  Management 
(Cor*  function)  - 
Solid  Waste 

Dfepoui  (LantH 

Sites) 

Waste  Transfer 
Station 

MIG 

2019/07/01 

202MW3O 

3,4 

49031 

603718 

12013? 

12B00G 

100132 

473744 

49031 

202176 

219L55 

300604 

220369 

674632 J39 

3151017.00 

Waste 

Management 

Waste  Management 
(Core  function]  - 
Sd  id  Waste 

Dbpoml  (tan  dill 
Sites) 

WnteTnunter 

Station 

LOANS 

2019/07/01 

2020/K/M 

3.1 

40941 

504099 

100940 

10CJ84 

93610 

395572 

40941 

188817 

183435 

251003 

191522 

56331004 

263107300 

Waste 

Management 

Waste  Management 
fC cm  function] 

Solid  Wmte 

Disposal  (Lsrdfil 
Sites) 

Waste  Drop-off 

NUG 

2010/07/01 

MOW#} 

t 

i 

55352 

991547 

136471 

144506 

113041 

534917 

56352 

228342 

249006 

339356 

258939 

781604 

3557235.00 

Waste 

Management 

Write  Management 
[Con  function]  - 
Sold  Waste 

Disposal  (Landtil 
Sites) 

Capital -Transfer 
Station 

loans 

Rol-Over 

211191/07/01 

2020/06/30 

34 

21297 

262233 

52509 

55601 

43494 

205777 

1 

21297 

87819 

95423 

130571 

93630 

299037 

13UU5.QO 

Capital  Budget  for  the  2019/20  financial  year 
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I'irnTS 
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fp* 

Watar  pnif 
Sewerage 
h* 

rfrmturiu# 

Wr  to  Water 
Management  |Cara 
tendon]  - 
Sewerage 

IDPPuWcTdtab 

Own 

tenth 

2019*7/01 

2020*6130 

2 

4t-J 

57476 

11509 

12167 

9633 

45104 

4660 

19249 

20916 

20620 

21838 

64230 

300000.00 

Mraand 

Sewerage 

hrt 

WMtMtater 
khnegementlCijra 
funceanl  - 
Sewerage 

Rooted  to  Storm 

MIG 

2919*7*1 

2020*6*0 

won 

1.12.1 

3;14 

25167 

30£303 

62060 

65704 

51367 

24310 

25167 

1D377B 

112763 

154297 

117733 

346205.3 

1617391.00 

Vats  raid 
Sawerage 
k* 

ntaetueter# 

Waite  Wet* 
Management  f&m 
tendon]  - 
Sewerage 

Roadekke  Storm 

tutor 

MtG 

COR 

2019*7*1  , 

2020*600 

0,10:1 

1.12:1 

3.44 

15425 

1W928 

30031 

40270  ; 

31502 

146039 

15425 

63606 

£3113 

94509 

72159 

212238 J35 

691304.00 

Veto  end 
Sewerage 

Xw 

WtetoWMra 
Management  [Core 
tendon}  . 

Gift  ditto!  aewer 

MIG 

2019*7*1 

202006*0 

3j4  : 

21E35 

270704 

54205 

57397 

44089 

212425 

21905 

90656 

96506 

134769 

102040 

302502.52 

1412901.00 

Veter  raid 
riMienge 

Tfrwtuchjre 

White  Water 
Management  (Cor# 
tendon]  - 
Sewerage 

Bulk  quM  aewer 

CRR 

2019*7*1 

2020*6*0 

3/* 

4472 

55060 

11027 

11676 

9134 

43212 

4472 

10441 

20030 

27419 

20922 

61536.39 

207417.00 

Vets  end 

ST9* 

toeOuefcr* 

Write  Water 
Management  [Cor# 
tendon}  - 
Sewerage 

Btrtorital  eewer 

LOMNS 

2919*7*1 

2020*0*0 

M 

43639 

537322 

107592 

113626 

09120 

421643 

43639 

179943 

165525 

257544 

204144 

000437.52 

28M476.00 

Veter  end 
•omrage 

Mk 

rtmtuoture 

Warte  Water 
Management  (Core 
tendon]  - 
Sewerage 

Capital -fluk 

Sawar 

Loam 

2019*7*1 

2020*6*0 

7 

«320 

B4U10 

169924 

179930 

140750 

665914 

66929 

2S41B9 

390799 

422541 

322411 

948292 

4429200.00 

Veter  end 
•awanga 

X* 

Vrerturiure 

Wnte  Water 
Management  [Com 
tendon)  - 
Seannga 

Upgrsdhiior 

GwvfN^wcrti 

Loom 

Rd-Oeer 

2019*7*1 

2020*6*0 

3:4 

27304 

336196 

67319 

71283 

55761 

263617 

27394 

112560 

122338 

167369 

127730 

37568C 

1754728.00 

Me- and 
■ewerago 
iidk 

faabucfcira 

WwteKVatra 
Management  [Cone 
tendon]  - 

Girt  Sewr 

Deafny 

Vtfanftxp 

Ctftol 

Out  of 
Revenue 

2019*7*1 

7 

124496 

JOT 

1532673 

609 

306069 j9 

13 

324947,3 

476 

254114J5 

652 

1202774. 

913 

124496.6 

007 

513332 J9 
565 

557007.5 

652 

763170.652 

2 

502310.304 

3 

1713005.95 

7 

7999992.00 

Capital  Budget  for  the  2019/20  financial  year 
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IJIJI 

Water  and 
Sewerage 

Bulk 

WasteWater 

Man  egamsit  [Core 
toefon] -Waste 
W«Mf  Treatment 

Wdriawater^ 

Loans 

2019/07/01 

2020/36/30 

J 

5399 

66402 

13312 

14096 

!  11027 

.  52169 

5j99 

22264 

24192 

33103 

25250 

74291.17 

34599280 

Water  and 
Sewerage 

Bdk 

toftaatocturs 

Waste  Water 
Management  [C  ore 
functionl  Waste 
Wahr  Treatment 

WWTW  upgrade 

MK3 

COR 

2019/07/01 

202WK/3O 

2 

157227 

1935924 

!  387645 

410472 

321092 

1519141 

157227 

648310 

704459 

963930 

735512 

216332557 

1010420000 

Wotond 

Sewerage 

Sift 

Intatfuctoe 

WntoWuer 
Management  [Core 
fundnnj  Waste 
Wstat  Traateinl 

WWTW  uppade 

MK> 

2fllM)7fl1 

2020106190 

3j4 

50729 

624616 

126072 

132437 

103599 

490144 

50729 

209177 

227291 

311010 

237310 

697886.61 

3260142.00 

Civil  Santos 

food  Transport 
[Corefundon]  - 
Reads 

reads  &SW 
upgrade 

LOAMS 

2019IQ7IQ1 

2020/06/30 

3,4 

12170 

149944 

30024 

31792 

24670 

117062 

12170 

5Q2M 

64563 

74600 

“« 

167555.7 

782608(00 

ChiSmvtoo 

fioed  Tromport 
fCoretocfcjn]  - 
Hoads 

roach  6  SW 
tygrade 

MIG 

2019/07/01 

202006/30 

7 

6110 

£3902 

20016 

21195 

16580 

78442 

6110 

33476 

36375 

49773 

37979 

11170S.1C 

521739.00 

Chi  Services 

Road  Transport 
fCora  fjnefion]  * 

Up^adsDtoa 

Stoat 

MIG 

COR 

2019707/01 

2020/00/30 

7 

6701 

62506 

16521 

17494 

13684  i 

64743 

6701 

27030 

30023 

41061 

31346 

92196.90 

430626(00 

Chi  Services 

Road  Transport 
[Core  function] 

Raids 

Upgrade  Ofsa 

Stoat 

MIG 

2019707XJ1 

2020/36/30 

1 

W 

42447 

9500 

9000 

7040 

3330C 

344T 

14215 

15446 

21135 

16127 

47433.96 

221546.00 

Civil  Services  1 

Rued  Transport 
[Cot*  function]  - 

Roads 

BwafrWfa: 

remstetemaittof 

Bos  Stoat  read 

MG 

COR 

2019IQ7A1 

2020/06/30  1 

l 

7700 

95797 

19162 

20312 

ism 

76173  1 

7760 

32001 

34059 

47m 

36396 

107062 

500000 DO 

Civi  Santos 

Road  Transport 
[Cora  function]  - 
Roads 

Upgrading  of 
Stoats  - 
Grabouw 

bone 

201W07/01 

2020/X/30 

«;10,1 

1;12j1 

3:14 

16567 

204240 

mi 

43306 

33075 

160269 

16597 

66397 

74320 

101C35 

77596 

228232 

10C3000.00 

Chit  Service* 

Road  Transport 
(Core  function]  - 
Roads 

Upgrading  of 
Stools - 
.Ihiefsondefand 

Capital 

Out  of 
Revenue 

201907101 

2020/06/30 

1 

31456 

397321 

77556 

02123 

64241 

303935 

31456 

129709 

140941 

192655 

147154 

432820 

2021667.00 

Chi  Services 

RoadTrwaport 
(Com  function] 

Roads 

Grabouw  Pir*  up 
and  Drop  oil  zone 

Capitol 

Otrtof 

Revenue 

2019/07/01 

202QW30 

1,12:1 

3(14 

67061 

025063 

1653tj 

175120 

136H4 

648143 

67081 

276805 

300550 

411205 

313807 

922984 

4310998.00 

Capital  Budget  for  the  2019/20  financial  year 
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Sector 

'adnwsl 

SwvjoMBnd 

twining 

Road  Transport 
ptorHSMe  Funcfion] 
-Road  and  Traffic 
Ragulnfon 

Giriwiw  baffle 
Department 

8ANRAL 

Rof-Owr 

201WJ7/01 

2020/06/30 

8;10;1 

1,12:1 

3:14 

101303 

1253403 

250997 

265777 

207904 

333630 

101603 

410760 

456130 

524141 

475237 

1400732 

6542427,00 

Water  and 
(•wiagn 

mill 

Vrartuclure 

Writer  Management 
fCwaftjfldkxi]  - 
Water  Dfetibctign 

Water  Pipe 

Capted 

Out  of 

Revenue 

RrtOwr 

»1S«)?W1 

2020/06/30 

8:10,1 

W 

3,14 

6224 

76638 

15346 

16249 

12711 

60139 

8224 

25685 

2780 

35150 

29117 

65839 

40000000 

Iteterand 

laweraga 

Uk 

Water  Man^pnsnt 
(Cora  ftmctton]  - 
Water  Do  kibu  bon 

Water  Meten- 
Reptecement 

if 

2019107/01 

2020/06/30 

2 

46C31 

574783 

115093 

121871 

95333 

451039 

46681 

19240 

209156 

285197 

215375 

642302 

3000000.00 

Yatoraod 

«*oraga 

3ik 

ifraskudme 
- 1 

(Ctmfcncfon]  - 
Water  Dnkibutian 

BUk  we  tor 
upgrade  phanj  2 

Loans 

2019107/01 

2020/06/30 

3* 

67S5 

83302 

16680  ; 

17662 

13&16 

653G3 

6765 

27897 

30313 

4147B 

31640 

93067.61 

434782.00 

ih! 

Water  AMiagement 

|Cora  function]  - 
Water  Otskftw  Bat 

Beaumont  kw 
ooet  housing  bidk 

MIG  / 

MIG 

COR 

2019/07/01 

2020/06/30 

3:4 

1400 

1724-: 

3453 

3655 

2860 

13531 

1400 

5775 

6275 

8586 

8551 

19269 

90000.00 

/alar  aid 
omega 
dk 

rfraspucture 

Water  Management 
fCoreJuncfionl  - 
Water  OteWbutkm 

Gralxxiw  buffi 

Loans 

2019/07/01 

202QW30 

1:11,1 

3,14 

3558 

105377 

21100 

22343 

17478 

82690 

8558 

352C3 

35345 

52469 

40036 

117757 

550000.00 

/ater  and 
awwage 
lik 

Weta1  Management 
[Core  funcQon}  - 
Water  iMHiiiliai 

Pfca  Reteceniorrt 

bra 

2019/07/01 

202QMGO 

&n0,i 

1.12:1 

3,14 

12448 

153276 

■* 

32493 

25422 

120277 

12448 

51330 

55775 

76319 

58234 

171280 

BOQOOO.OO 

Mar  and 
arrange 
utk 

ifraskvclur* 

Water  Management 
[Cora  fuftcfonj  ■ 

Water  Dtetebufim 

Pipe  Retecomont 

Cqfttf 

Out  of 
hevenue 

2019/07/01 

2020/06/30 

MM 

1:121 

3:14 

14490 

176412 

35725 

37828 

29591 

140002 

14490 

59748 

64922 

OJ35 

67764 

199357 

931195j00 

Mar  and 

si™9* 

Water  Management 
[Cone  functionj  - 
Water  Treatment 

WTW  upgrade 

CnU 

Out  of 
Ramus 

2019/07/01 

202CW6/30 

W 

6705 

03302 

16680 

17662 

13816 

65368 

8755 

27697 

30313 

41478 

31649 

93087.61 

434782.00 

Capital  Budget  for  the  2019/20  financial  year 
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J  ■ .  *  ■  4lki 

lud 

Water  wd 
Semraga 

Bilk 

Wrasaucture 

WatrManmjnMfll 
(Corsfundkm]  ■ 

Water  Treatment 

Bdk  water 
upgrade  (Incl 

WTW) 

MIG 

2019/07/01 

20200030 

5.6.9 

8331 

102575 

20530 

21749 

17013 

80491 

6331 

34351 

37326 

51074 

38971 

11462204 

535373,00 

Elertieily 

Electricity  [Core 
function^  -Eleetidty 

highmBEtkgh&ig 

MG 

201407/01 

20204)6/30 

/ 

10148 

124953 

25020 

2"" 

20725 

98052 

10148 

41845 

45489 

62217 

47473 

13862091 

65217300 

Bectridtr 

Bfedncriy  pare 
Lrvctbn]  EtecCidly 

Heptane  Pole 

MohiM 

treMfenaw 

UbtaJ&SKI 

*0G 

COR 

2019/07/01 

202006190 

3.4 

8978 

110650 

1  22198 

23440 

18336 

86750 

8978 

37022 

40226 

55045 

42001 

123536 

577000.00 

EfectfcUy 

Elacfcidty  [Core 
function]  -Etochbfr 

Destiny 

kitnlDCture 

LOANS 

201SJ07J01 

2020/09/30 

3/4 

10177 

125303 

25090 

265CJ 

20763 

68326 

10177 

41962 

** 

62391 

47606 

140021 

654000.00 

Eletfwfr 

Etoctridly  [Core 
function]  ^Electricity 

Destiny 

tafrrebuctan 

NEP 

COR 

201407/01 

2020/06/30 

67921 

836310 

167461 

177322 

138710 

656262 

67921 

280079 

304323 

416416 

317738 

934546 

4365000.00 

Etoetrid* 

Electidty  [Coro 
tactm]  -  Electors  ty 

ffingfeedVen 
Sduluyk  Street 
Phase  2 

NEP 

2019107/01 

202006/90 

5j6j9 

50571 

622682 

124685 

132027  ; 

103275 

40825 

50571 

203529 

226586 

310047 

236575 

695824 

3250000.00 

Etoctricily 

Etectndty  [Core 
tuK^on)  -  Ebctody 

Mactihery  4 
E^ipnent 

LOANS 

201907101 

2020106/90 

2 

724 

8909 

17*4 

1C38  ' 

1475 

6991 

724 

2964 

9242 

4436 

3365 

9854 

46500.00 

Electricity 

EtoeTtdly  [Core 
Miction]  -  Electricity  { 

Uactsneiy  4 
Eiyipment 

CepiBl 

Out  oil 

Rev  an  ue 

201907/01 

20200600 

1^-3. 

4.6*  1 
7.8*  ' 
10,11. 
12.13. 
14 

1500 

18585 

3721  1 

3940 

3082 

14E34 

1500 

6224 

6793 

9254 

7961 

20768 

97000.00 

Eleckicty 

Eledncily  (Core 
Junction)  -Electricity 

Fun  Mure  4  Office 
Equipment 

CHpital 

Out  of 
Revalue 

2019/07/01 

2020/06/90 

12* 

4*6f 

*** 

10:11: 

12:13; 

14 

78 

958 

192 

203 

159 

752 

7* 

321 

349 

477 

364 

1069 

5000.00 

BectricMy 

Eloctririty  [Core 
flincfori  -Etociwfy 

Machhery  4 
Equipment 

Cautal 

Out  of 
Revenue 

2019/07/01 

2020/06/30 

1:2:3; 

4*6; 

7A* 

10:11: 

12:13; 

14 

179 

2203 

441 

467 

365 

1729 

179 

738 

802 

1007 

837 

2463 

11500.00 

Monthly  Cashflow  for  the  2019/20  financial  year 


|  S;.r.-L>=rct'if!le  r  :  t  ‘  j-j 

— 

_ 

P-urjiK* 

Capaai&ep 

Municipal  Manager 

Finance  and  AdminbtralionJCore  function]  - 
Administrative  and  Corporate  Support 

-163 

1699691 

1518 

-141 

1749402 

16700 

-257 

V|miu1nJlnn 

3268233 

uopililf  IZAp. 

3744 

Council  Support 

Executive  and  Counci  [Core  function)  -Mayor  and 
Council 

-29572 

1114564 

0 

•2589 

1170736 

0 

-9566 

1364282 

0 

Sector  Technical 
iervfces 

Finance  and  Administration  [Core  function}  - 
Administrative  and  Corporate  Support 

-906004 

1149507 

112759 

-1170002 

1160244 

1388399 

-2038700 

1457655 

278010 

Jperafonal  Services; 
own  Office 

Finance  and  Administration  [Cora  function]  - 
Administrative  and  Corporate  Support 

0 

1151705 

22634 

0 

1280174 

278675 

0 

1590844 

55801 

Municipal  Manager 

Executive  and  Counci  {Core  function]  -  Municipal 
Manager,  Town  Secratary  and  Chief  Execute 

0 

269655 

54 

0 

292566 

671 

0 

385444 

134 

egal 

Finance  and  Administration  [Cora  function]  ■  Legal 
Services 

0 

4427 

0 

0 

48479 

0 

0 

48623 

0 

krstmg  and 

Management  Accounting 

Finance  and  Adtninfetration  [Core  nmction]  -  Finance 

-15723628 

1738616 

2272 

2599099 

2290283 

27973 

-5980623 

3288301 

5601 

listing  and 

lanagement  Accounting 

Finance  and  Administration  (Cora  functionj  -Fbiance 

46625404 

390242 

0 

4854799 

39029: 

0 

-5146983 

390379 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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'5“!30i!!nl  Lip. 

new 

Capital  Exp 

Revenue 

Operational  Exp 

Capital  Exp. 

HR  and  Risk 

Management 

F nance  and  Administration  (Core  function]  -  Human 
Resources 

-25571 

383552 

0 

-22172 

747801 

0 

-40450 

1364796 

0 

ICT 

Finance  and  Administration  [Core  function]  - 
Information  Technology 

0 

236201 

27667 

0 

469177 

340655 

0 

896788 

68212 

Director:  Financial 

Services 

Finance  and  Administration  (Core  function]  -  Property 
Services 

-104613 

685050 

3112 

-168838 

830446 

38319 

-123400 

109025B 

7673 

internal  Audit 

Internal  Audit  [Core  function]  -  Governance  Function 

0 

150560 

0 

0 

172296 

0 

0 

208875 

0 

Operational  Services: 
Town  Office 

Community  and  Social  Services  [Core  function]  - 
Community  Halls  and  FaoTties 

0 

49152 

0 

0 

105679 

0 

0 

131368 

0 

Assets  and  Insurance 

Finance  and  Administration  (Core  function]  *  Asset 
Management 

0 

89089 

0 

0 

89571 

0 

0 

108862 

0 

Budget 

Finance  and  Administration  [Core  function]  -  Budget 
and  Treasury  Office 

-336434 

230864 

0 

-29456  j 

276188 

0 

-108834 

356092 

0 

SCM 

Finance  and  Administration  (Core  function]  -  Supply 
Cham  Management 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Director.  Financial 
Services 

Finance  and  Administration  [Core  function]  -  Valuation 
Service 

0 

57342 

0 

0 

116245 

0 

0 

127420 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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Iwifl'wp 

vjicisvuiw  uy. 

S*vei« 

:  Gprttttfnatfcap 

Capwexp.’ 

Revenue 

Operational  Exp. 

Capital  Exp. 

leaith, Safety  &  Risk 
fanagement 

Finance  and  AMnsbatfon  [Core  function!  -  Risk 
Management 

0 

2422 

0 

0 

26450 

0 

0 

26721 

0 

lirecton  Corporate  and 
fevebpment  Services 

Planning  and  Development  [Core  function]  -Town 
Planning,  Building  Regulations  and  Enforcement  and 
City  Engineer 

43476 

367163 

0 

•37697 

395595 

0 

-68775 

475867 

0 

3P  and  Performance 

Ian  age  merit 

Pfenning  and  Development  [Core  function]  -  Corporate 
Wide  Strategic  Pfenning  (IDPs,  LEDs) 

0 

83516 

0 

0 

96951 

0 

0 

128250 

D 

ED 

Planning  and  Development  (Core  function]  -  Economic 
Development/Planning 

0 

139198 

0 

0 

157460 

0 

0 

198139 

0 

roperiy  Management 

Planning  and  Development  [Core  function]  -Economic 
Detebpment/Pfenning 

0 

119279 

0 

0 

129459 

0 

0 

165185 

D 

own  Planting 

Planning  and  Development  [Core  function]  -  Town 
Planning,  Building  Regulations  and  Enforcement,  and 
City  Engineer 

-87346 

190593 

0 

-76752 

194114 

0 

•136144 

239581 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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CfcHft* 

revenue 

Opereneiud  cjip 

Revenue 

Operational  Exp. 

capital  Exp 

Director:  Corporate  and 
Development  Services 

Finance  and  Administration  [Core  function]  - 
Administrative  and  Corporate  Support 

0 

246040 

1261 

0 

250150 

15520 

0 

307616 

31  OB 

LED 

Other  [Core  function]  -Tourism 

0 

4563 

0 

0 

37623 

0 

0 

59336 

0 

Community  Services: 
Lixaries 

Community  and  Social  Senrices  [Core  function]  - 

Libraries  and  Archives 

2044213 

455460 

2334 

-199024 

530319 

26740 

693411 

826751 

5755 

Tedirricai  Services: 
Disaster  and 

Environ  mental 

Community  and  Social  Services  [Core  function]  - 
Cemeteries,  Funeral  Parlours  and  Crematoriums 

29616 

4744 

0 

-25852 

36412 

0 

47165 

54757 

0 

Human  Settlements 

Housing  [Non-core  Function]  -  Housing 

-0931957 

923504 

602169 

I 

-1973836 

2777288 

7414513 

1 

4796918 

6003510 

1484660 

Human  Settlements 

Housing  [Core  function]  -  Informal  Settlements 

0 

4214 

o : 

0 

33062 

0 

0 

46805 

0 

Chit  Services 

Road  Transport  [Core  function]  -  Police  Forces,  Traffic 
and  Street  Parting  Control 

-2070928 

2647609 

4967 

-2285010 

3150952 

61406 

-2394620 

3536314 

12296 

Technical  Services: 
Disaster  and 
Environmental 

Public  Safety  [Core  function]  -  Fire  Fighting  and 
Protection 

0 

17169 

0 

0 

169747 

0 

0 

189485 

0 

Civil  Services 

Road  Transport  [Core  function]  -  Police  Fomas,  Traffic 
and  Street  Parking  Control 

0 

347694 

0 

0 

382492 

0 

0 

468295 

0 

— 

Monthly  Cashflow  for  the  2019/20  financial  year 
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1  - 

WPeWuf 

CapfeTEfe 

Revenue 

QperattaelE^ 

Revenue 

Operational  Exp^ 

Exp! 

Jivil  Services 

Public  Safety  [Core  function]  -  Licensing  and  Control 
of  Animals 

0 

3528 

0 

0 

31950 

0 

0 

39163 

0 

^vil  Services 

Road  Transport  [Cora  function}  •  Pounds 

-20608 

6451 

0 

-22777 

33806 

0 

-23827 

72018 

0 

Community 

teuelopment  Sport  and 
Culture 

Sport  and  Recreation  [Cora  taction}  -  Sports  Grounds 
and  Stadiums 

-10122 

15614 

12759 

-24041 

119530 

157108 

-36601 

161824 

31459 

immunity 

tevelopmert  Sport  and 
Culture 

Sport  and  Recreation  [Core  function]  -  Community 

Parks  (including  Nurseries} 

0 

69643 

0 

0 

97561 

0 

0 

123899 

0 

immunity 

tevebpment  Sport  and 
kilture 

Sport  and  Recreation  [Core  taction]  -  Communitv 

Parks  (including  Nurseries) 

-54 

451943 

0 

-47 

566670 

0 

-86 

711711 

0 

immunity 

development  Sport  and 
tobire 

Environmental  Protection  [Core  function!  -  Pollution 
Control 

0 

0 

0 

0 

0 

0 

0 

0 

0 

echnical  Services: 

Yaste  Management 

Waste  Management  [Core  function]  -  Solid  Waste 
Removal 

-4912t78 

1743076 

0 

-3098979 

2170606 

0 

-3609107 

2748440 

0 

ectnicar  Services, 
taste  Management 

Waste  Management  [Core  function]  *  Solid  Waste 
Disposal  (Landfill  Sites) 

0 

136509 

172033 

0 

461218 

2118239 

0 

1777860 

424151 

echnical  Services: 
teste  Management 

Waste  Management  [Core  function]  -  Street  Cleaning 

0 

2550 

0 

0 

16392 

0 

0 

28364 

0 

echnical  Services: 

Jeansing,  Water  and 
ewerage 

Waste  Water  Management  [Core  taction]  -  Sewerage 

■4074164 

1627691 

3360766087 

-2424927 

1865512 

4137862.609 

-2958447 

2805B21 

826525.913 

Monthly  Cashflow  for  the  2019/20  financial  year 
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revenue 

UpBUBUltfi  EftfA 

Revenue 

Operational  Exp. 

capital  Expi 

Technical  Services: 
Cleansing,  Water  and 
Sewerage 

Waste  Water  Management  [Core  function]  -  Waste 
Water  Treatment 

0 

289460 

213355 

0 

474282 

2627024 

0 

596634 

526029 

Technical  Services: 
Cleansing,  Water  and 

Waste  Water  Management  [Core  function]  -  Sewerage 

-324375 

167248 

0 

-319336 

268539 

0 

-335676 

368071 

0 

S&HfifBflB 

Civil  Sendees 

Road  Transport  [Core  function]  -  Roads 

0 

1396952 

153348 

0 

1869796 

1888180 

0 

2808228 

378085 

Civil  Services 

Road  Transport  [Non-core  Function]  -  Roads 

-26614 

1260 

0 

-2330 

14364 

0 

-8610 

13901 

0 

Civil  Services 

Road  Transport  [Norwore  Function)  -  Road  and  T raffle 
Regulation 

446615 

202396 

101803 

454129 

224739 

1253493 

474187 

298362 

250997 

Technical  Services: 

Water  Distribution  and 
Treatment 

Water  Management  [Core  function]  -  Water 

Distribution 

-5642061 

1822719 

96566 

-7565955 

420B856 

1189032 

-6156320 

5591695 

238089 

Technical  Services: 

Water  Distribution  and 
Treatment 

Water  Management  [Non-core  Function]  -  Water 
Treatment 

0 

55217 

15096 

0 

258751 

185877 

0 

441264 

37219 

Electrical  Services 

Electricity  (Core  function]  -  Electricity 

-9172515 

666762 

150265 

-8289544 

995181 

1850453 

-8712515 

1792314 

370530 

Electrical  Sendees 

Electricity  [Core  function]  -  Street  Lighting  and  Signal 
Systems 

0 

53342 

0 

0 

195578 

0 

0 

433887 

0 

Electrical  Services 

Electricity  [Core  function]  -  Electridy 

0 

576245 

0 

0 

7620403 

0 

0 

6225440 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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rwftwsire 
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Revenue 

Operation^  Exp 

Capita!  Exp 

Municipal  Manager 

Finance  and  Administration  [Core  function^  - 
Administrative  and  Corporate  Support 

-520 

1987085 

3865 

-150 

2059160 

3102 

-675 

5111602 

14874 

Council  Support 

Executive  and  Council  [Core  function]  -  Mayor  and 
Council 

-16597 

1402244 

0 

-26745 

1337576 

0 

-1970 

2481741 

0 

Nredar  Technical 
Services 

Finance  and  Administration  (Core  junction)  - 
Adminetrative  and  Corporate  Support 

-2585577 

1287835 

294381 

-3450671 

1398222 

230279 

•3989244 

2936256 

1089492 

Jperafional  Services: 

'own  Office 

Finance  and  Administration  [Core  function]  - 
Administrative  and  Corporate  Support 

0 

1435456 

59086 

0 

1561794 

46220 

0 

2862542 

218679 

Municipal  Manager 

Executive  and  Council  [Cora  function]  -  Munidpef 
Manager,  Town 'Secretary  and  Chief  Executive 

0 

357941 

142 

0 

354453 

111 

-1060000 

17252GB 

526 

egal 

Finance  and  Arhninrstration  (Core  function]  -Legal 
Services 

0 

48354 

0 

0 

76920 

0 

0 

96831 

0 

losting  and 

lanagement 

^counting 

Finance  and  Administration  [Core  function]  -  Finance 

-10596850 

3310584 

5831 

-14477767 

2943192 

4640 

-6574959 

3672748 

21951 

toting  and 

Management 

jccounting 

Finance  and  Administration  [Core  function]  Finance 

-4542608 

390411 

0 

-5553106 

390331 

0 

-9835567 

891916 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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Revenue 

Operational  Exp 

Capital  Exp 

HR  and  Risk 

Management 

Fviance  and  Administration  [Core  function]  -  Human 
Resources 

-81770 

1524445 

0 

-23841 

1070967 

0 

-106156 

1542548 

0 

ICT 

Finance  and  Administration  Pore  function]  - 
Information  Technology 

0 

1013674 

72229 

0 

675310 

56501 

0 

953671 

267315 

Director  Financial 
Services 

France  and  Administration  [Core  function]  -  Property 
.  Services 

-145140 

1059515 

8125 

•146938 

970617 

l 

6356 

-569666 

1321854 

— .  i 

30069 

Internal  Audit 

internal  Audit  [Core  function]  -  Governance  Function 

0 

187030 

0 

0 

212016 

0 

0 

368542 

n 

Operational  Services: 
Town  Office 

Community  and  Social  Services  [Core  function]  - 
Community  Halls  and  Facilities 

o- 

140653 

0 

0 

143927 

0 

0 

171325 

0 

Assets  and  Insurance 

Finance  and  Administration  [Core  function]  -  Asset 
Management 

0 

94849  : 

0 

0 

105108 

0 

0 

192851 

0 

Budget 

Finance  and  Administration  [Core  function]  -  Budget 
and  Treasury  Office 

-188825 

335487 

0 

•304278 

349194 

0 

-22418 

591635 

0 

SCM 

Finance  and  Administration  [Core  function]  -  Supply 
Chain  Management 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Director  Financial 
Services 

Finance  and  Administration  [Core  function]  -  Valuation 
Seivice 

0 

118860 

0 

0 

163069 

0 

0 

243125 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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Ramfiuc 

Cjtafiuutiet  E*p. 

Cofrtuftcxp. 

Revenue 

Operational  Exp. 

Capital  df- 

HeaMirSefefy  &  Risk 
Management 

Ffoanoe  and  Administration  (Core  function)  -  Risk 
Management 

D 

26648 

0 

0 

41977 

0 

0 

53923 

0 

Director  Corporate  and 
Development  Services 

Planning  and  Development  [Core  function]  -  Town 
Planning,  Building  Regulations  and  Enforcement  and 
City  Engineer 

•139028 

430202 

0 

-40196  , 

471809 

0 

-18049ft 

826169 

0 

IDP  and  Performance 
Management 

Planning  and  Development  [Care  fonction]  -  Corporate 
Wide  Strategic  Planning  [IDPs,  LEDs} 

0 

113003 

0 

0 

120309 

0 

-106000 

214866 

0 

LED 

Planning  and  Development  [Core  function]  ■  Economic 
Development/Planning 

0 

180653 

0 

0 

193392 

0 

0 

336510 

0 

Property  Management 

Planning  and  Development  [Core  foncfcn]  -  Economic 
Development/Planning 

0 

150464 

0 

0 

155845 

0 

0 

277204 

0 

Town  Planning 

Planning  and  Development  [Core  function]  -Town 
Planning,  Building  Regulations  and  Enforcement,  and 

CHy  Engineer 

-279178 

211165 

0 

-80779 

229236 

0 

-362468 

39805 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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Revenue 

Uperaeonat  txp 

irapratcxp 

never  hks 

CpnauuiMi 

Revenue 

Operational  EX(i 

Capital  Exp 

Director  Corporate  and 
Development  Services 

Finance  and  Administration  [Core  function]  - 
Administrative  and  Corporate  Support 

0 

270456 

3291 

0 

295157 

2573 

0 

-760711 

12176 

LED 

Other [Coie function]  -Tourism 

0 

67366 

0 

0 

56129 

0 

0 

68245 

0 

Community  Services: 
Libraries 

Community  and  Social  Services  [Core  function]  - 
Libraries  and  Archives 

-1188971 

803962 

6094 

-1891591 

620984 

4767 

-699415 

1321143 

22552 

Technical  Services: 
Disaster  end 
Environmental 

Community  and  Social  Services  [Core  function]  - 
Cemeteries,  Funeral  Parlours  and  Crematoriums 

-95344 

46290 

0 

-27566 

60975 

0 

-123778 

93383 

0 

Human  Settlements 

Housing  [Mon-core  Function]  -  Housing 

-72B2735 

7100485 

1572096 

-10953591 

4263132 

1229769 

-19030522 

5549616 

5818250 

Human  Settlements 

Housing  [pore  function]  -  Informal  Settlements 

0 

51767 

0 

o  I 

_ 

52627 

0 

0 

66593 

0 

i 

Civil  Services 

Road  Transport  [Core  function]  -  Police  Forces,  Traffic 
and  Street  Parking  Control 

-2404702 

3378032 

13020 

-2607687 

3570006  ! 

10185 

-4689739 

6959179 

48186 

Technical  Services: 
Disaster  and 
Environmental 

Public  Safety  [Core  function]  -  Fie  Fighting  and 
Protection 

0 

188124 

0 

0 

301116 

0 

a 

386974 

0 

Civil  Services 

Road  Transport  [Core  function]  -  Police  Forces,  Traffic 
and  Street  Parking  Control 

0 

446121 

0 

0 

465642 

0 

0 

818310 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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Revenue 

Operabonaf  Exp 

Capital  Exp 

'M  Services 

Public  Safely  [Core  function]  -  Licensing  and  Control 
of  Animate 

0 

41359 

0 

0 

50783 

0 

0 

65069 

0 

'Ml  Services 

Road  Transport  [Coro  function]  -  Pounds 

-23856 

86202 

0 

-25979 

54087 

0 

46633 

482145 

0 

Community 

)evelopment  Sport  and 
Culture 

Sport  and  Recreation  [Core  function]  -  Sports  Grounds 
and  Stadiums 

•45037 

172321 

33311 

-58109 

180130 

26059 

341790 

212234 

123284 

Community 

Jevetopment  Sport  and 
Culture 

Sport  and  Recreation  (Core  function]  -  Community 

Partes  (including  Nurseries) 

0 

117867 

0 

0 

127683 

0 

0 

205973 

0 

iommunity 

kvebpmerit:  Sport  and 
Mure 

Sport  and  Recreation  [Coro  function]  -  Community 

Parks  (inducing  Nurseries) 

-173 

660326 

0 

-50 

721378 

0 

-225 

1218062 

0 

Community 

)evelopment  Sport  and 
^ulure 

Environmental  Protection  [Core  function]  -  Pollution 
Control 

0 

0 

0 

0 

0 

0 

0 

0 

0 

"edinlcel  Services: 

Vaste  Management 

Waste  Management  (Core  function]  -  Solid  Waste 
Removal 

4090784 

2474353 

0 

4056458 

2658494 

0 

•6601916 

4943270 

0 

echnical  Services: 

Vaste  Management 

Waste  Management  [Core  function]  -  Sold  Waste 
Disposal  (Landfill  Sites) 

0 

1128151 

449129 

0 

736788 

351330 

0 

12030082 

1662204 

'echnical  Services: 

Vaste  Management 

Waste  Management  [Core  function]  -  Street  Cleaning 

0 

32004 

0 

0 

29301 

0 

0 

36903 

0 

'echnical  Services: 

ileansmg.  Water  and 
Sewerage 

Waste  Water  Management  [Core  function]  -  Sewerage 

•3375027 

2333611 

877322.3478 

•3802105 

2134194 

686210.5652 

-5366341 

4056554 

3247097.913 

Monthly  Cashflow  for  the  2019/20  financial  year 
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revenue 

uperanonai  exp. 

Capeaitxp 

nawnue 

upouiiMrKv 

:  /teremie  ‘ 

Operational  Exp 

Capital  exp 

Technical  Services: 
Cleansing,  Water  and 

GauA/UA 

wvpvadyc 

Waste  Water  Management  [Core  fraction]  -  Waste 
Water  Treatment 

0 

577897 

557005 

0 

643427 

435716 

0 

1002337 

2061454 

Technical  Services: 
Cleansing,  Water  and 
Sewerage 

Waste  Water  Management  [Core  function]  •  Sewerage 

•335075 

366705 

0 

-309661 

364335 

0 

-639502 

876954 

0 

Civil  Seivices 

Road  Transport  [Care  function]  -  Roads 

0 

2445717 

400349 

0 

2418299 

313173 

0 

4078896 

1481676 

Chrfl  Services 

Road  Transport  [Non-core  Function]-  Roads 

-14937 

13630 

0 

-24071 

22790 

0 

115227 

29323 

0 

Civil  Services 

Road  Transport  [Non-core  Function]  -  Road  and  Traffic 
Regulation 

-529632 

278669 

205777 

-553925 

275096 

207904 

1029954 

530460 

963630 

Technical  Services: 

Water  Distribution  and 
Treatment 

Water  Management  [Core  function]  -  Water 

Distribution 

-6778147  i 

4302111 

252109 

-6695937 

3635865 

197211 

-12967941 

7818328 

933046 

Technical  Services: 

Water  Distribution  and 
Treatment 

Water  Management  [Non-core  Function]  -  Water 
Treatment 

0 

506507 

39411 

0 

402652 

30629 

0 

496793 

145689 

Electrical  Services 

Electricity  [Core  function]  -  Electricity 

7451721 

- 1 

1564686  ' 

392350 

-6119296 

1330016 

306916 

-15057589 

2535386 

1452071 

Electrical  Seivices 

Electricity  [Core  function]  -  Street  Lighting  and  Signal 
Systems 

0 

518650 

0 

0 

306294 

0 

0 

386526 

0 

Electrical  Services 

Electricity  [Core  function]  -Electricty 

0 

5649798 

0 

0 

4607642 

0 

0 

9282549 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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rvavwiius 

upcneurHai  cap. 

CrflpKWCXp. 

Fcevenue 

Gperauonanjxp 

Revenue 

Operational  Exp, 

CapitaiExp 

Municipal  Manager 

Fmanoa  and  Administration  [Core  function]  - 
Administrative  and  Corporate  Support 

-242 

1935133 

1518 

-209 

1826166 

6262 

-253 

2747072 

6604 

Council  Support 

Executive  and  Council  [Com  function]  -  Mayor  and 
Council 

-2514 

1270775 

0 

-2249 

1639062 

0 

-22360 

128B966 

0 

Jinecton  Technical 
Services 

Finance  and  Administration  [Core  function]  - 
Administrative  and  Corporate  Support 

-1720523 

1269016 

112759 

•1895580 

1265967 

464956 

-2718284 

1253727 

505221 

)pe  ratio  rial  Services: 
own  Office 

Finance  and  Administration  [Com  function]  - 
Administrative  and  Corporate  Support 

0 

1362162 

22634 

0 

1363442 

93325 

0 

1362926 

101406 

funicipal  Manager 

Executive  and  Council  [Core  function]  •  Municipal 
Manager  Town  Secretary  and  Chief  Executive 

0 

317337 

54 

0 

304026 

225 

0 

309464 

244 

egal 

Finance  and  Administration  [Core  function]  -  Legal 
Services 

0 

53269 

0 

0 

52931 

0 

0 

53917 

0 

-osflng  and 

Ian  age  merit 
ccounting 

Finance  and  Administration  [Core  function]  -  Finance 

•3060490 

2520670 

2272 

•2517010 

2356903 

9366 

-12769636 

2522649 

10179 

ostingand 

lanagement 

ccounimn 

Finance  and  Administration  [Core  function]  -  Finance 

-516770® 

390306 

0 

-5051521 

707625 

0 

-4855429 

707649 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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Revenue 

Operational 

Capaaitxp 

Revenue 

Operational  Exp 

Capital  Exp. 

HR  and  Risk 

Management 

Finance  and  Administration  [Core  function]  -  Human 
Resources 

-38124 

861527 

0 

-32923 

629124 

0 

-39B11 

778048 

0 

JCT 

Finance  and  Administration  [Cora  function]  * 

Information  Technology 

0 

544359 

27667 

0 

380903 

114081 

0 

465570 

123960 

Director.  Financial 
Services 

Finance  and  Administration  [Cora  function]  -  Properly 
Services 

•126158 

879318 

3112 

-140287 

BQ9629 

12833 

-171949 

899420 

13944 

Internal  Audit 

Internal  Audit  [Cora  function]  -  Governance  Function 

0 

185775 

0 

0 

184981 

0 

0 

183961 

0 

Operational  Services: 
Town  Office 

Community  and  Social  Services  [Cora  function]  - 
Community  Halls  and  Fad  Sties 

0 

114275 

0 

0 

103120 

0  ; 

0 

111131 

0 

Assets  and  Insurance 

Finance  and  Administration  [Core  function]  -  Asset 
Management 

0 

96040 

0 

0 

96758 

0 

0 

95175 

0 

Budget 

Finance  and  Administration  [Coro  function]  -  Budget 
and  Treasury  Office 

-28602 

302532 

0 

-25586 

290503 

0 

-254390 

296039 

0 

SCM 

Finance  and  Administration  [Core  function]  -  Supply 
Chain  Management 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Director:  Financial 
Services 

Fteaioe  and  Administration  [Cora  function]  -  Valuation 
Sendee 

0 

126352 

0 

0 

126400 

0 

0 

126739 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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Revenue 

UbetstionfllEm 

I — 

j 

leattt^Safety  SRisk 
anagement 

Finance  and  Administration  (Cora  function]  -  Risk 
Management 

0 

29082 

0 

0 

28815 

* 

0 

Revenue 

0 

Operational  Exp. 

29404 

Cental  Exp. 

0 

■actor  Corporate  and 
evelopment  Services 

Ptannmg  and  Development  {Core  function]  -  Town 
Planning,  Building  Regulations  and  Enforcement,  and 
City  Engineer 

-64820 

423798 

0 

-55977 

421743 

0 

-67687 

419254 

0 

P  and  Performance 
anagement 

Planning  and  Development  {Core  function]  -  Corporate 
Wide  Strategic  Planning  (IDPs,  LEDs) 

0 

105420 

0 

0 

102202 

0 

0 

107662 

0 

:D 

Planning  and  Development  [Core  function]  -  Economic 
DevelopmentiPlanning 

0 

170356 

0 

0 

166706 

0 

0 

167572 

0 

operty  Management 

Planning  and  Development  [Core  function]  •  Economic 
Devefopment/Pfannlng 

0 

140020 

0 

0 

136606 

G 

0 

137426 

0 

Mm  Planning 

Planning  and  Development  Pore  fonction]  -  Town 
Planning,  Building  Regulations  and  Enforcement,  aid 

City  Engineer 

-130189 

208623 

0 

-112475 

206370 

i 

0 

1. 

-136000 

206151 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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CaplaT  Exp, 

Revenue 

Operational  Exp, 

Capital  Exp, 

Director  Corporate  and 
Development  Services 

Finance  and  Administration  [Core  function]  - 
Administrative  and  Corporate  Support 

0 

266724 

1261 

0 

268937 

519B 

0 

265724 

5648 

LED 

Other  [Cora  function]  -  Tourism 

0 

43242 

0 

0 

34350 

0 

0 

40823 

0 

Community  Services: 
Ubiaries 

Community  and  Social  Services  [Core  function]  - 
Libraries  and  Archives 

-204699 

689415 

2334 

•166762 

645696 

9625 

-1561119 

671011 

10458 

Technical  Services: 
Disaster  and 
Environmental 

Community  and  Social  Services  [C ore  function]  - 
Cemeteries,  Funeral  Parlours  and  Crematoriums 

-44462 

43330 

0 

38388 

39996 

0 

-46419 

50781 

0 

Human  Settlements 

Housing  (Non-core  Function]  -  Housing 

-2555257 

3310226 

602169 

•2675370 

1986755 

2463032 

-8975593 

2846770 

2698049 

Human  Settlements 

Housing  [Core  function]  -  Informal  Settlements 

0 

37510 

0 

0 

31558 

0 

0 

35810 

0 

Civil  Seivices 

Road  Transport  [Core  function]  -  Police  Forces,  Traffic 
and  Street  Parking  Control 

-197B570 

3265466 

490/ 

•3105329 

4486031 

20564 

-3572104 

4499668 

22344 

Technical  Seivices: 
Disaster  and 
Environmental 

Pubfc  Safety  [Core  function]  -  Fire  Fighting  and 
Protection 

0 

206440 

0 

0 

207454 

0 

0 

211095 

0 

Civil  Services 

Road  Transport  [Core  function]  -  Police  Forces,  Traffic 
and  Street  Parting  Control 

0 

413966 

0 

0 

403212 

0 

0 

406207 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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Rswwe 

Capital  Exp 

Rewnue 

Operational  Exp. 

Capital  Exp. 

'M  Services 

Pbbfic  Safety  [Core  function]  -  Licensing  and  Control 
of  Animats 

0 

35718 

0 

0 

32590 

0 

0 

35231 

0 

fril  Services 

Road  Transport  [Com  function]  -  Pounds 

-19673 

40441 

0 

-30937 

24221 

0 

-35591 

34909 

0 

immunity 

levelopment:  Sport  and 
tolture 

Sport  and  Recreation  [Core  function]  *  Sports  Grounds 
and  Stadiums 

-33106 

134649 

12759 

-36685 

116427 

52614 

46523 

133836 

57170 

kJmmvnity 

levelopment  Sport  and 
Culture 

Sport  and  Recreation  [Core  function]  'Community 

Parks  (including  Nurseries) 

0 

106499 

0 

0 

101787 

0 

0 

104400 

0 

immunity 

Jevetopment  Sport  and 
:ultura 

Sport  and  Recreation  [Core  function]  -  Community 

Parks  (including  Nurseries) 

-81 

617226 

0 

-70 

599543 

0 

-84 

607739 

0 

immunity 

levelopment:  Sport  and 
Culture 

Environmental  Protection  [Core  function]  -  Pollution 
Control 

0 

0 

0 

0 

0 

0 

0 

0 

0 

echnical  Services; 
taste  Management 

Waste  Management  [Core  function]  -  Solid  Waste 
Removal 

-2994178 

2325829 

0 

-2707116 

2691752 

0 

4264829 

2855724 

0 

echnical  Services; 
taste  Management 

Waste  Management  [Core  function]  -  Solid  Waste 
Disposal  (Landfill  Sites) 

0 

598384 

172033 

0 

341424 

709373 

0 

1152623 

770799 

echnical  Services; 
taste  Management 

Waste  Management  [Core  function]  -  Street  Cleaning 

0 

21069 

0 

U 

16782 

0 

0 

19755 

0 

echnical  Services: 
lean  sing,  Water  and 
eweraoe 

Waste  Wafer  Management  [Coro  function]  -  Sewerage 

-2956245 

1987649 

336076.6087 

•2216354 

2215073 

1385779.957 

-3619597 

2726670 

1505605.565 

Monthly  Cashflow  for  the  2019/20  financial  year 


—i 

.iiimmV 

litfwri' 

r/J'. 

1 

Sub  D  reao'fili-  jIJ| 

i  hiuiho]H| 

— H 

iie’tA'iwt 

Opeailibriif  Eif 

ii=f*£  Elf. 

Revenue 

ufraraiuiun 

CapMExp. 
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Capital  Exp 

Technical  Services: 
Cteansmg,  Water  and 
Sewerage 

Waste  Water  Management  [Core  function]  -  Waste  r 
Water  Treatment 

0 

519677 

213355 

a 

493441 

879759 

0 

509796 

955942 

Technical  Services: 
Cleansing,  Water  and 

Waste  Water  Management  [Core  function!  -  Sewerage 

-394693 

296622 

0 

-292640 

269354 

0 

-321067 

286483 

0 

Civil  Sendees 

Road  Transport  (Core  function]  -  Roads 

0 

2063697 

153346 

0 

1896497 

632327 

0 

2234380 

687065 

Civil  Services 

Road  Transport  [Non-core  Function]  -  Roads 

-2263 

15741 

0 

-2024 

15653 

0 

-20124 

16011 

D 

Civil  Services 

Road  Transport  [Nan-core  Function]  -  Road  and  Traffic 
Regulation 

-569631 

244366 

101603 

-555633 

232902 

419780 

-580628 

237975 

456130 

Technical  Services: 

Water  Distribution  and 
Treatment 

Water  Management  [Core  function]  -  Water 

Distribution 

-7921624 

3575271 

-6842227 

3769314  | 

398192 

•6883937 

4791761 

432674 

Technical  Services: 

Water  Distribution  and 
Treatment 

Water  Management  (Non-core  Function]  ■  Water 
Treatment 

0  ' 

296340 

15096 

o 1 

220398 

62248 

0 

273027 

67639 

Electrical  Seivices 

Electricity  (Core  junction]  -  Electricity 

-6994962 

1123745 

150285 

•6726523 

998754 

619695 

-8237949 

1342832 

673358 

Electrical  Services 

Electricity  [Cora  function]  -  Street  Lighting  and  Signal 
Systems 

0 

234711 

0 

0 

135352 

0 

0 

200179 

0 

Electrical  Seivices 

Electricity  [Core  function)  -Eledricily 

a 

45901 62 

0 

0 

4858653 

0 

0 

4784218 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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newnue 
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Exp, 

Revenue 

Operational  Exp 

C^WExp, 

funicipal  Manager 

Finance  and  Administration  [Core  function]  - 
Administrative  and  Corporate  Support 

262 

2067139 

9111 

-222 

1962039 

7105 

-9193645 

5663318 

2089B 

Council  Support 

Executive  and  Council  (Cora  function)  -  Mayor  and 
Council 

-4574 

1335675 

0 

-4909 

1322497 

0 

-6355 

2431665 

0 

tirector  Technical 
tervices 

Finance  and  Administration  (Cora  function]  - 
Administrative  and  Corporate  Support 

-1160155 

1270562 

691313 

-943786 

1320102 

527492 

-2173651 

3505541 

1551487 

tperational  Services: 
own  Office 

Finance  and  Administration  [Core  function]  * 
Administrative  and  Corporate  Support 

0 

1423248 

138756 

0 

1487204 

105877 

0 

7133664 

311405 

lunidpaf  Manager 

Executive  and  Council  [Cora  function]  -  Municipal 
Manager,  Town  Secretary  and  Chief  Executive 

0 

!  316163 

334 

1  0 

332436 

255 

0 

1413640 

750 

egal 

Finance  and  Administration  (Core  function)  -  Legal 
Services 

0 

76356 

0 

0 

81310 

0 

0 

400719 

0 

ostingand 

lanagement 

ccountina 

Finance  and  Administration  [Core  function]  -  Finance 

•4277997 

2691915 

13928 

-3973075 

2BB2261 

10628 

-39671537 

7318128 

31257 

osting  and 

lanagement 

ccountma 

Finance  and  Administration  (Cora  function]  -  Finance 

-5369527 

707659 

0 

-5114532 

707675 

0 

-4801524 

3409426 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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Revenue 

Operational  Exp 

Capiat  Exp 

HR  and  Risk 

Management 

Finance  and  Administration  |Oore  function]  -Human 
Resources 

41232 

867854 

0 

-34882 

979565 

0 

-9496894 

2252971 

0 

ICT 

Finance  and  Administration  [Cora  function]  - 
information  Technology 

0 

535751 

169619 

0 

610407 

129425 

7223245 

1215070 

380669 

Director  Financial 
Sendees 

Finance  and  Administration  [Core  function)  -  Property 
Sendees 

-145750 

910Q57 

19080 

-121892 

941678 

14558 

-278605 

16274507 

42B19 

Internal  Audit 

Internal  Audit  [Core  function]  -  Governance  Function 

0 

105077 

0 

0 

203551 

0 

•1647828 

12139B0 

0 

Operational  Services: 
Town  Office 

Community  and  Social  Services  [Core  function  - 
Community  Hals  and  Facilities 

0 

135430 

0 

0 

144549 

0 

0 

660675 

0 

Assets  and  insurance 

Fmaioe  and  Administration  |Cora  function]  -  Asset 
Menage  ment 

0 

95903 

o 

0  ; 

99294 

0 

° ! 

j40542 

0 

Budget  ! 

Finance  and  Administration  [Core  function]  -  Budget 
and  Treasury  Office 

-52035 

315708 

o ! 

-55853 

332682 

0 

-72291 

656570 

0 

SCM 

Finance  and  Administration  [Core  function]  -  Supply 
Chain  Management 

0 

0 

0 

0 

0 

0 

0 

287466 

0 

Director  Financial 
Services 

Finance  and  Administration  [Core  function]  -  Valuation 
Service 

0 

157062 

0 

0 

165598 

0 

0 

447966 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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revenue 
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Capfef Exp 

EfcVfc'ut 

iAui:»  Lip 

Rewtue 

Operational  £xp 

Capds!  Exp 

HeaWi.SafeV&Risk 

Management 

Finance  and  Administration  [Core  function]  -  Risk 
Management 

0 

41611 

0 

0 

44333 

0 

0 

315359 

0 

Director  Corporate  and 
Development  Services 

Planning  and  Development  [Core  function]  -Town 
Planning,  Building  Regulations  and  Enforcement  and 
City  Engineer 

-70104  , 

433642 

0 

-59306 

450522 

0 

-73570 

1033136 

0 

DP  and  Perfbimance 
Management 

Planning  and  Development  [Core function]  -Corporate 
Wide  stratepc  Planning  (IDPs,  LEDs) 

0 

110125 

0 

0 

114723 

0 

0 

544129 

0 

JED 

Planning  and  Development  [Core  function]  -Economic 
Devebpment/Planning 

0 

175690 

0 

0 

164050 

0 

0 

527704 

0 

Property  Management 

Planning  and  Development  [Core  function)  -  Economic 
Dove  lopment/P  tanning 

0 

141456 

0 

0 

148109 

0 

0 

340546 

0 

Town  Planning 

Planning  and  Development  [Com  function]  -Town 
Planning,  Building  Regulations  and  Enforcement  and 

City  Engineer 

-140631 

208241 

0 

-119132 

216226 

0 

•147825 

6U3209 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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revenue 
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Revenue 

Operatonal  Exp 

CaprtalExp 

Director  Corporate  and 
Development  Services 

Finance  and  Administration  [Core  function]  - 
Administrative  and  Corporate  Support 

0 

268425 

7727 

0 

278554 

5897 

0 

628920 

17338 

LED 

Other  [Coro  function)  -  Tourism 

0 

40973 

0 

0 

48075 

0 

0 

171687 

0 

Community  Services: 
libraries 

Community  and  Social  Services  [Coro  function]  - 
Libraries  and  Archives 

-343487 

743143 

14310 

•355850 

789978 

10916 

475811 

2147185 

32113 

Technical  Services: 
Disaster  and 
Environmental 

Convnunrty  and  Social  Services  [Coro  function)  - 
Cemeteries,  Funeral  Pariourcand  Crematoriums 

-48077 

60453 

0 

-40672 

63261 

0 

-50451 

251005 

0 

Human  Settlements 

Housing  [Non-core  Function]  -  Housing 

•3261753 

3242632 

3691841 

-2349744 

3905697 

2B16980 

4081719 

5724690 

8285472 

Human  Settlements 

Housing  [Coro  function)  -  tnfbimal  Settlements 

0 

48103 

0 

0 

52823 

0 

0 

181783 

0 

Civil  Services 

Road  Transport  [Core  function]  -  Police  Forces,  Traffic 
and  Street  Parking  Control 

-2913476 

4641442 

30576 

-2211274 

4734819 

l 

23331 

4258413 

7065924 

68618 

Technical  Services: 
Disaster  and 
Environmental 

PubSc  Safety  [Core  function]  -  Fire  Fighting  and 
Protection 

0 

299152 

0 

0 

318467 

0 

0 

575079 

0 

Civil  Services 

Road  Transport  [Core  function]  -  Police  Forces,  Traffic 
and  Street  Parking  Control 

0 

420241 

0 

0 

440368 

0 

0 

904003 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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Revenue 

Operational  €xp 

Capital  Exp 

CmI  Services 

Public  Safety  [Core  function]  *  Licensing  and  Control 
of  Animate 

0 

43354 

0 

0 

52260 

0 

0 

178366 

0 

Civil  Services 

Road  Transport  [Core  function]  -  Pounds 

-29081 

42126 

0 

-22010 

49329 

0 

-42466 

171183 

0 

Community 

Development  Sport  and 
Culture 

Sport  and  Recreation  [Core  function]  -  Sports  Grounds 
and  Stadiums 

-35472 

150196 

78228 

-18217 

163448 

59689 

-43469 

925924 

175560 

Community 

Development  Sport  and 
Culture 

Sport  and  Recreation  [Core  function]  *  Community 

Paries  [including  Nurseries) 

U 

116871 

0 

0 

123776 

0 

0 

382741 

0 

Community 

Development  Sport  and 
Culture 

Sport  and  Recreation  [Core  function]  -Community 

Parte  (including  Nurseries) 

-87 

660613 

0 

-74 

695055 

0 

-93 

2616487 

0 

Community 

Development  Sport  and 
Outturn 

Environmental  Protection  [Core  function]  -  Pollution 
Control 

0 

0 

0 

0 

0 

0 

0 

0 

0 

Technical  Services: 

Waste  Management 

Waste  Management  [Core  function]  -  Solid  Waste 
Removal 

-3102197 

2951195 

0 

-2963075 

3035953 

0 

-3503492 

7527384 

0 

Technical  Services: 

Waste  Management 

Waste  Management  [Core  function]  -  Solid  Waste 
Disposal  (Landfl  Sties) 

0 

718074 

1054715 

0 

678925 

804779 

0 

2410632 

2367054  52 

Technical  Services: 

Waste  Management 

Waste  Management  [Core  function]  -  Street  Cleaning 

0 

26081 

0 

0 

29935 

0 

0 

905266 

0 

Technical  Services: 

Cleansing,  Water  and 
sewerage 

Waste  Water  Management  [Core  function]  -  Serarap 

-2826282 

2467650 

2060346.652 

-2331394 

2463847 

1572095.304 

•3891231 

6432092 

4624217037 

Monthly  Cashflow  for  the  2019/20  financial  year 
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revenue 
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Revenue 

Operational  Exp 

Capital  Exp 

Technical  Services: 
Cleansing,  Water  and 
Sewerage 

Waste  Water  Management  [Core  function]  -  Waste 
WaterTreatment 

0 

594066 

130805* 

0 

631743 

998080 

0 

1379949 

2935603.85 

Technical  Services; 
Cleansing,  Water  and 

Waste  Water  Management  [Core  function]  -  Sewerage 

-330942 

327186 

P 

-286642 

351433 

0 

447240 

944127 

0 

Civil  Services 

Road  Transport  [Core  function]  -  Roads 

0 

2225796 

940163 

0 

2316121 

717373 

!  0 

6245186 

2109979.75 

Civil  Services 

Road  Transport  [Non-care  Function]  -  Roads 

4116 

22776 

0 

4418 

24195 

0 

-5720 

114880 

0 

Civil  Services 

Road  Transport  [Non-core  Function]  -  Road  and  Traffic 
Regulation 

471767 

245026 

624141 

449865 

258269 

476237 

-520134 

1851804 

1400732 

Technical  Services: 

Water  Distribution  and 
Treatment 

Water  Management  [Core  function]  -  Water 

Distribution 

-6024796 

4220445 

592044 

-6460156 

4148714 

451747 

-16420765 

16383808 

1328701.61 

Technical  Services; 

Water  Distribution  and 
Treatment 

Water  Management  [Non-core  Function]  -  Water 
Tretement 

0 

344662 

92552 

0 

387235 

70620 

0  1 

934773  ' 

20770965 

Electrical  Services 

Electricity  [Core  function]  -  Electricity 

-7832636 

1259943 

921380 

-6958086 

1312051 

703040 

-16004358 

6424198 

2067810.91 

Electrical  Services 

Electricity  [Core  function]  -  Street  Lighting  and  Signal 
Systems 

0 

231440 

0 

0 

273404 

0 

0 

1878192 

0 

Electrical  Services 

Electricity  [Core  function]  -  Electricity 

0 

4827646 

0 

0 

4760719 

0 

0 

5647252 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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tflinrancnd  Ejjt. 

CfcliiU  El'tL 

WumripafMsnager 

Finance  and  Administration  [Com  function]  -  Administrative  and  Corporate 
Support 

R 

-9  196  739.00 

R 

32  076  000.00 

R 

97601.00 

Council  Support 

Executive  and  Council  [Core  function}  -  Mayor  and  Council 

R 

-130  OOO.OD 

R 

19159603.00 

R 

Sector  Technical 
3en«es 

Finance  and  Administration  [Core  function]  -  Administrative  and  Corporate 
Support 

R 

-25452077.00 

R 

19294634.00 

R 

7  246  550 M 

Dpsrataaf  Services: 

Fown  Office 

Finance  and  Administration  [Core  function]  -  Administrative  and  Corporate 
Support 

R 

- 

R 

24035161.00 

R 

1454500.00 

tfunfetpai  Manager 

Executive  and  Council  [Core  function]  -  Municipal1  Manager,  Town  Secretary 
and  Chief  Executive 

R 

-1  060000.00 

R 

6  376  301.00 

R 

3  500.00 

.egal 

Finance  and  Administration  [Core  function]  -  Legal  Services 

R 

R 

1044136.00 

R 

posting  and 

Management 

Recounting 

Finance  and  Administration  [Core  function]  -  Finance 

R 

-122242971.00 

R 

37  536  450.00 

R 

146  000.00 

Costing  and 

Management 

Accounting 

Finance  and  Administration  [Core  function]  -  Finance 

R 

-106  91 S  700.00 

R 

9  473  912.00 

R 

Monthly  Cashflow  for  the  2019/20  financial  year 
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TOTAL;- 

Cr-plhltip  S 

HR  and  Rek 

Management 

Finance  and  Administration  [Core  Junction]  *  Human  Resources 

■msm 

13003200 

0 

ICT 

Finance  and  Administration  {Core  function]  *  Information  Technology 

-7223245 

8018661 

1776000 

Director  Financial 
Services 

Finance  and  Administration  [Core  function]  -  Properly  Services 

•2243236 

26672349 

| 

200000 

Internal  Audit 

Internal  Audit  [Core  function]  -  Governance  Function 

•1647826  ; 

1 

3466644 

0 

Operational  Services1 

Community  and  Social  Services  [Core  function]  -  Community  Halls  and 

0 

2011364 

0 

Town  Office 

Facilities 

Assets  and  Insurance 

Finance  and  Administration  [Core  function]  -  Asset  Management 

•i 

1504042 

0 

Budget 

Finance  and  Administration  [Core  function]  -  Budget  and  Treasury  Office 

-1479DM 

4338494 

0 

SCM 

Finance  and  Administration  (Core  lunction]  ■  Supply  Cham  Management 

0 

287486 

0 

Director  Financial 
Services 

Finance  and  Administration  [Core  function]  -  Vacation  Seivice 

0 

1976196 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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Health,  Safety  4  Risk 
flimagement 

Finance  and  Administration  [Core  function]  -  Risk  Management 

0 

666745 

fcectas:  Corporate  snd 
taretopment  Services 

Pfenning  and  Development  (Core  function)  -  Tom  Planning,  Building 
Regulations  and  Enforcement,  and  City  Engineer 

*901128 

6151920 

0 

OP  and  Performance 
taagement 

Planning  and  Development  [Core  function]  -  Corporate  Wide  Strategic 
Planning  (IDPs,  LEDs) 

■mm 

1841156 

0 

ED 

Planning  and  Development  [Core  function]  *  Economic 

Development/Planning 

0 

2597430 

0 

’roparty  Management 

Plannmg  and  Development  [Core  function]  *  Economic 

DeuelopmentyPlanning 

0 

2042569 

0 

0*n  Planning 

Planning  and  Development  [Core function]  ‘Town  Planning,  Building 
Regulations  and  Enforcement,  and  City  Engineer 

•1810141 

2675724 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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Director  Corporate  and 
Development  Services 

Finance  and  Administration  [Core  function]  -  Administrative  and  Corporate 
Support 

0 

2587992 

61000 

LED 

Other  [Core  function]  -Tourism 

0 

670412 

0 

Community  Services: 
libraries 

Community  and  Social  Services  [Core  function]  -  LAraries  and  Archives 

-9871 353 

10547067 

150000 

Technical  Services: 
Disaster  and 
Environmental 

Community  and  Social  Services  [Core  function]  -  Cemeteries,  Funeral 

Parlours  and  Crematoriums 

-617980 

807369 

0 

Human  Settlements 

Housing  [Non-core  Function]  *  Housing 

-76B66000 

47534305 

38699000 

Human  Settlements 

Housing  [Core  function]  -  Informal  Settlements 

0 

_ 

642655 

0 

Civil  Services 

Road  Transport  [Core  function)  -  Pofce  Forces,  Traffic  and  Street  Parting 
Control 

•34496852  ' 

52155442 

320500 

Technical  Services: 
Disaster  and 
Environmental 

Public  Safety  [Core  function]  -  Fire  Fighting  and  Protection 

0 

3092302 

0 

Civil  Services 

Road  Transport  [Core  function]  -  Police  Forces,  Traffic  and  Street  Parking 
Control 

0 

5936571 

0 

Monthly  Cashflow  for  the  2019/20  financial  year 
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itvil  Services 

Public  Safely  [Core  function]  -  Licensing  and  Control  of  Animals 

0 

614371 

0 

"Ml  Services 

Road  Transport  [Core  function]  -  Pounds 

•343440 

1096010 

0 

Community 

Development  Sport  aivt 
Dultore 

Sport  and  Recreation  [Core  function]  -  Sports  Grounds  and  Stadiums 

-45792 

2408124 

020000 

^nvnanity 

Development  Sport  and 
Suflure 

Sport  and  Recreation  [Core  function]  -  Community  Parks  (including 

Nurseries) 

0 

1670700 

0 

Jommunity 

Development  Spwt  and 
Dulhire 

Sport  and  Recreation  [Core  function]  -  Community  Parte  (including 

Nurseries) 

-1124 

10140733 

0 

DommunNy 

Development  Sport  and 
Jyfcn 

Environmental  Protection  [Core  fonction]  -  Pollution  Control 

0 

0 

0 

V  hriioai  Se*vioes, 

Vests  Management 

Waste  Management  [Core  function]  -  Solid  Waste  Removal 

-46504309 

38126076 

0 

’eohnica!  Services: 

Vaste  Management 

Waste  Management  [Core  function]  *  Solid  Waste  Disposal  (Landfil  Sites] 

0 

22173070 

11055830.52 

e cbnfcal  Services 

Vaste  Management 

Waste  Management  [Core  function]  -  Street  Cleaning 

0 

1165402 

0 

'echnical  Services: 

Lansing,  Water  and 
ieweraae 

Waste  Water  Management  [Core  function]  -  Sewerage 

-39642114 

33116364 

21597419.00 

Monthly  Cashflow  for  the  2019/20  financial  year 
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;  technical  Services: 
Cleansing,  Water  and 
Sewerage 

Waste  Water  Management  [Core  function]  -  Waste  Water  Treatment 

0 

7712729 

13711375.65 

Technical  Services 
Cleansing.  Water  and 

Waste  Water  Management  [Core  function]  -  Sewerage 

-4337271 

4689299 

0 

VviiulmC 

CMI  Services 

Road  Transport  [Core  function]  -  Roads 

0 

31999569 

0659066.75 

Civil  Services 

Road  Transport  (Non-core  Function]  -  Roads 

0 

304724 

0 

Civil  Seivices 

Road  Transport  [Non-core  Function]  -  Road  and  T raffle  Regulation 

10100 

4680066 

6542427 

Technical  Services. 

Water  Distribution  and 
Treatment 

Water  Management  (Core  function)  -  Water  Distribution 

-96579066 

64468687 

6205977.61 

Technical  Services; 

Water  Distribution  and 
Treatment 

Water  Management  (Non-core  Function]  -  Water  Treatment 

o 

4623639 

970155.65 

Electrical  Services 

Electricity  (Cote  function]  -  Electricity 

-103457916 

21345688 

9658173.91 

Electrical  Services 

Electricity  (Core  function]  *  Street  Lighting  and  Signal  Systems 

0 

4847595 

0 

Electrical  Seivices 

Electricity  [Core  function]  -  Electricity 

0 

63432747 

0 

_ 
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Line  Itun  (2' DO  ..IumI 

m 

A'iq^i 

Bipiih'Lu'1 

frtfrbf 

Nn-TTfflirr 

nirinffHl 

^=r*\y 

UuiM 

Rp.m 

*n * 

TP  *41 

Property  rale* 

a09B609.137 

80291091174 

8022739.705 

7976596778 

7959460.175 

8003117.712 

7968460.175 

7966990.653 

7966305.169 

7966990.853 

8008843P02 

8475146.026 

9649221 -1 

Service  charges - 
etedridty  revenue 

7719239.661 

7900270699 

6854553.00 

6818295,134 

7007692.126 

7602495.470 

7015260.513 

7490455.783 

7957201.169 

7731346,479 

7290741.448 

7393047.304 

684709(1'  :• 

Service  charges  ■  water 
revenue 

4312183.1 9fl 

4186963.315 

4187854.434 

4826529.902 

5271546.345 

5220957.882 

5184612.747 

5586550.346 

5350554.716 

4654820.64 

4143807.428 

3037078.358 

56613455,36 

Service  charges  - 
sanilaUon  revenue 

2734323.911 

2492433794 

2792354.605 

2439496.069 

2552035557 

2588072.792 

261947539 

2250789.765 

2607589.7 

2642920,105 

2355133.382 

2299227.029 

36373638 

Service  chaiges  -  refuse 
revenue 

2412796.065 

2512443.317 

2761 109.926 

2656576.603  ' 

2602261.3 

2723755,231 

2424516.25 

2877764.47B 

2901527.226 

2777630.97 

2525172.741 

2583060.073 

31758610.96 

Rental  of  fad  Hies  and 

equipment 

1608765067 

1608709067 

160876.9067 

1608769067  1 

160876.9067 

160876.9067 

160876.9067 

160876,9067 

1600765067 

160676.9067 

1608765067 

160076.9067 

1930522/6 

Interest  earned  - 
external  Investments 

544009,6667 

544009.6667 

544009.6667 

544009.6667 

544009,6667 

5440096667 

544009.6667 

544009.6667 

544009,6667 

544009.6667 

544009.6667 

544009.6667 

6528116 

Interest  earned  - 
oulstancfmg  dtbtora 

7752715667 

775271.5667 

775271,5667 

775271 5687 

775271.5667 

775271.5667 

775271.5667 

775271.5667 

775271.5667 

775271.5667 

775271.5667 

775271.5667 

9303254 

Fines,  penalties  and 
forfete 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

9 

Licences  and  perm  Is 

3346295168 

296439.3428 

351723.1035 

307845,5439 

344944.1966 

315365.076 

356689,5222 

300726.7953 

203929.8402 

336018.6955 

3490252964 

3490252964 

133286*  034 

Agency  services 

5396.354179 

4995.239546 

4439.750003 

3883.153779 

6268.184077 

3700.095465 

5071.73084 

5129/73629 

4656.204091 

3900.491359 

7153.601116 

7153.661116 

61790 

i  ■ 

Transfers  and  subsidies 

567067.7245 

546730.3199 

553601.1612 

543407.4481 

551157,2426 

5518Q3J9521 

557935.1865 

5570312225 

557031.2225 

560654.2246 

545040,6477 

5458*0.6477 

1 

6634181 

Other  revenue 

40204590.89 

7596277,051 

7774081.503 

0  . 

5727466,473 

32163153.56 

7090068.449  j 

3945443.744 

0 

25984381.02 

0 

7956527213 

136442000 

Gabs  on  disposal  of 

PPE 

417217.2661 

569731.0078 

3340456.85 

502011.31 

52009^5765 

205094-3409 

363519.3831 

294668,0727 

294868.0727 

294668.0727 

294668.0727 

294668.0727 

7391471 

Transfers  andsiiisWe-J 

-capital  (monetary 
atocallons)  (Nalbr^  / 

9490273.339 

13861906.69 

0 

7615191,711 

. _ ' 

0 

11585515.6 

0  j 

i _ J 

2221748.094 

7634037,200 

15990581.55 

0 

1797893.801 

70209096 

TOTAL 
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